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Office of Financial Management £ Budget, 301 North Olive Avenue, West Palm Beach, FL 33401 
(561) 355-4034 Fax: (561) 355-2109 


December 15, 2005 


The Honorable Tony Masilotti, Chairman 
And Members of the Board of County Commissioners 


RE: Capital Improvement Program - Fiscal Years 2006-2011 


The adopted Capital Budget for Fiscal Year 2006 including inter-fund transfers and debt service, can be 


divided into the following categories of budgeted appropriations: 
Ad Other New Carryover 
Valorem Funds Funds Total 


General Government Projects $43,273,700 $63,975,644 $329,918,613 $437,167,957 
Five Year Road Program o 116,093,726 348,187,337 464,281,063 
Parks and Recreation 3,500,000 27,536,775 117,831,709 148,868,484 


Street and Drainage Projects 1,050,000 [565,133 7,007,622 9,622,755 
Criminal Justice Facilities a 15,881,275 8,101,535 23,982,810 
County Library 2,395,000 8,286,537 46,255,719 56,937,256 


Environmental Land & Beaches 2,600,000 5,630,830 47,953,400 56,184,230 
14,125,924 4,583,750 49,934,356 68,644,030 


faimons | 2.73.75 | 35,985,623 | 64,699,378 
5,000,000 85,432,400 94,783,662 | 185,216,062 
$71,944,624 | $357,699,825 | $1,085,959,576 | $1,515,604,025 


The Capital Budget for Fiscal Year 2006 (net of Reserves and Transfers) has decreased by $64.7 million, or 
approximately 6.3%. This decrease from last year”s total is due to the significant Capital Budget projects in 
FY 2005 such as the Biotechnology Research Park — Scripps and County offices — Vista Center; and Library 
and Parks bonds issuances. The Six Year Capital Improvement Program for Fiscal Years 2006-2011 totals 
$1.559 billion (including FY 2005 enterprise carryover funding) as compared to $1.506 billion last year. 
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Board of County Commissioners 
December 15, 2005 


Fiscal Year 2006 is the base year for projecting funding requirements for the Six Year Capital Improvement 
Element of the Comprehensive Plan. Administration, Planning Division and the Office of Financial 
Management and Budget (OFMB) will be reviewing and revising the levels of service as previously adopted 
in the Comprehensive Plan. The Six Year Capital Improvement Program Fiscal Years 2006-2011 is the basis 
for determining if an amendment to the Capital Improvements Element of the Comprehensive Plan is 
necessary. Each Department will evaluate their levels of service based on their five year projections for 
operating and capital expenditures. We anticipate that the process to amend the Capital Element for 
submission to the State’s Department of Community Affairs will be completed in calendar year 2006. 


Capital Projects 
The $1.52 billion 2006 Capital Budget consists of $351.9 million in new project funding and anticipated 


carryovers of $1.086 billion. The major components of the new funding are as follows: 


Interest and Miscellaneous Income $ 69.6 million 
Ad valorem taxes $ 71.9 million 
Gasoline taxes $ 36.1 million 
Impact fees $ 70.3 million 
Enterprise Revenues (Airports, WUD) $ 83.7 million 
Loan and Bond Proceeds $ 20.3 million 


Five Year Road Program 
The Five Year Road Program budget for FY 2006 is $464.3 million, which includes funds carried forward 


from the prior year ($348.2 million, 75%), local option gas tax ($36.1 million, 7.7%), impact fees ($39.7 
million, 8.6%), federal and state grants ($12.0 million, 2.6%), and state shared revenues ($11.4 million, 2.5%). 


Major Capital Projects 
Major new projects or funding included in the 2006 Adopted Budget include: 


FY 2006 Cost 
Department Project Description ($millions) 
General Government Stockade Expansion 3 
Judicial Parking Garage 15.0 
Courthouse Build-out 5.2 
Senior Center — Lake Worth 1.4 
Countywide Community Revitalization 3.9 
Airport Center Conversion 4.4 
Animal Care & Control/Belvedere Expansion 337 


Board of County Commissioners 
December 15, 2005 


Major Capital Projects (cont’d) 


FY 2006 Cost 
Department Project Description (Smillions) 
Engineering - Roads Jog Rd - Roebuck Rd to 45" Street IZS 
Seminole Pratt — SR 80 to South of Okeechobee 79 
Congress Ave — Lantana Rd to Malaleuca 7.0 
Seminole Pratt-S of Okeechobee-N of Sycamore 13.5 
Environmental Resource Mgmt. Juno Beach Shore Protection LA 
Parks & Recreation South County Regional Park 2.0 
John Prince Park Projects 2.1 
Lantana Hills 1.0 
Fire-Rescue Computer Aided Dispatch System 23 
Training Facility 11.0 
Fire Station #44 3.0 
Airports PBIA — Offices 4.7 
PBIA — Soundproofing Homes 2.5 
PB North County Airport 5:9 
Water Utilities Lake Region Water Treatment Plant 170 
Library South County Regional Renovation Sl 


The following charts and graphs provide a summary of the gross and the net FY 2006 Capital Budget. The net 
budget excludes interfund transfers and debt service expenditures in the capital funds. 


Respectfully submitted, 


(dd. ~ 


Robert Weisman 
County Administrator 


FY 2006 Capital Budget 
Revenues and Appropriations by Category 
Criminal Environ. Fire General 
Reyenues Justice Land & Bchs. Rescue Gov't Libraries Parks 
Taxes (Ad Valorem) $0 $2,600,000 $14,125,924 $43,273,700 $2,395,000 $3,500,000 
Interest 227,660 848,500 825,000 5,177,597 1,134,000 3,224,500 
Gas Tax 0 0 0 0 0 0 
Assessments 0 0 0 0 0 0 
Impact Fees 700,000 0 4,000,000 1,750,000 1,900,000 10,000,000 
Bond Proceeds 15,000,000 0 0 47,500,000 0 7,500,000 
Other 0 4,829,005 0 9,988,769 232,331 7,470,000 
Statutory Reserves (46,385) (46,675) (241,250) (440,722) 0 (657,725) 
Balances Forward 8,101,535 47,953,400 49,934,356 329,918,613 46,255,719 117,831,709 
Total Revenues $23,982,810 $56,184,230 $68,644,030 $437,167,957 $56,937,256 $148,868,484 
Appropriations 

Projects $21,986,606 $31,782,073 $63,394,576 $394,505,679 $39,210,812 $93,598,466 
` Transfers 205,177 0 0 2,757,810 0 38,020 
Reserves 1,791,027 24,402,157 5,249,454 39,904,468 17,726,444 55,231,998 


Total Appropriations $23,982,810 $56,184,230 $68,644,030 $437,167,957 $56,937,256 $148,868,484 


Revenues 
Taxes (Ad Valorem) 
Interest 
Gas Tax 
Assessments 
Impact Fees 
Bond Proceeds 
Other 
Statutory Reserves 


Balances Forward 
Total Revenues 

Appropriations 
Projects 


Transfers 


Reserves 


$464,281,063 


Total Appropriations $464,281,063 


FY 2006 Capital Budget 
Revenues and Appropriations by Category 


Road Street & Airports Water Utility 
Program Drainage Projects Projects 

$0 $1,050,000 $0 $5,000,000 
6,427,600 284,200 1,360,000 3,000 
36,121,000 0 0 0 
0 1,157,500 0 3,723,000 
39,736,028 0 0 0 
0 0 0 0 
38,180,343 195,368 27,353; 195 81,706,400 
(4,371,245) (71,935) 0 0 
348,187,337 7,007,622 35,985,623 94,783,662 


$9,622,755 $64,699,378 $185,216,062 


$133,517,766 $3,686,033 $22,561,751 $160,150,000 
18,622,497 0 11,375,000 20,082,000 
312,140,800 5,936,722 30,762,627 4,984,062 


$9,622,755 $64,699,378 $185,216,062 


Total 
$71,944,624 
19,512,057 
36,121,000 
4,880,500 
58,086,028 
70,000,000 
174,976,177 


(5,875,937) 


1,085,959,576 


$1,515,604,025 


$964,393,762 


53,080,504 


498,129,759 


$1,515,604,025 


Revenue Sources 
FY 2006 Capital Budget 
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Expenditures By Function 


FY 2006 Capital Budget 
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FY 2006 Capital Budget 
Capital Projects by Type 


Estimated 
Project Type FY 2005 


Criminal Justice 

Environmental Lands & Beaches 
Fire-Rescue 

General Government 

Libraries 

Parks and Recreation 

Roads 

Streets & Drainage (MSTU's) 
Airports 


Water Utilities 


$2,032,312 
41,468,441 
2,377,401 
73,907,317 
3,460,418 
24,371,019 
62,843,202 
1,418,211 
26,751,165 


55,504,289 


$8,749,337 
74,927,463 
54,168,672 
630,608,222 
46,650,499 
146,329,641 
448,408,139 
11,270,121 
96,941,165 


185,304,173 


$387,040 
17,162,793 
5,117,535 
255,049,681 
749,617 
32,198,389 


82,825,839 


68,644,030 


437,167,957 


464,281,063 
9,622,755 
64,699,378 


185,216,062 


$294,133,775 $1,703,357,432 $519,143,043 $1,515,604,025 


___ Department 


General Government Projects 
Engineering 

Facilities Dev & Operations 
Information System Services 

Misc/ Non Departmental Specific 
Total General Government Projects 
ERM-ESL Lands & Beaches 

Parks Department 

County Library 

Fire-Rescue 


Eng-Five-Year Road Program 


Eng-MSTU Road Program 
Total Tax Supported Depts. 
Enterprise Funds: 

Airports 

Water Utilities 


Total Enterprise Funds 


Total Capital Projects FY 2006 


PALM BEACH COUNTY 


SUMMARY OF FUNDING SOURCES 


FISCAL YEAR 2006 BUDGET BY REVENUE SOURCE 
DOLLAR AMOUNTS IN 1,000'S 


Ad 


Valorem 


$3,133 
24,697 
12,489 

4,005 


$44,324 


$2,600 
3,500 
2,395 


14,126 


$66,945 


Interest 
& Other 


Impact 


a m S a a O 


Ėė m S S s a TL 


m s a n a a 


Tourist 
Tax Grants 
$0 $0 
$0 $0 
$2,492 


2,169 


12,445 


3,496 


46,858 


ea CS OO TO DT: 


mT 


err a S S 


Á e a s s s 


$6,918 

4,000 

$0 $10,918 
$2,492 $13,087 


nent Shi a 


4 j } 
Gas Loan/Bond Enterprise 
Tar Proceeds Revenues 
$0 $0 $0 
15,000 
$0 $15,000 $0 
5,310 
36,121 
$36,121 $20,310 $0 
$14,281 
69,400 
$0 $0 $83,681 
$36,121 $20,310 $83,681 
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Total 


Budget 


$5,263 
18,114 
7,705 
18,341 
131,460 


93 
$251,316 


$22,199 
78,400 


100,599 


~ 351915 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 


Palm Beach County (the County) provides the needed and desired urban services to the 
Public. In order to provide these services, the County must furnish and maintain capital facilities 
and equipment, such as the airports, roads, and parks. The Capital Improvement Program (CIP) 
is an estimated schedule of funding necessary to acquire or construct these needed improvements 
over the next six year period, with the initial year reflecting the approved budget for FY 2006. 


The CIP, Fiscal Years 2006 - 2011, is the vehicle by which the County plans for the 
provision of capital facilities and projects. The CIP outlines the budget plans for facilities to 
support the levels of service (LOS) as defined in the Comprehensive Plan. It also outlines new 
funds, including capital reserves, available for capital projects, including projects that were 
previously approved by the Board but not completed in the previous year. 


COMPREHENSIVE PLAN 


Palm Beach County adopted a Comprehensive Plan (the Plan) in 1989, which provided 
the framework for land use changes within the unincorporated area, as well as mechanisms and 
standards through which changes could occur. The basic concept of the Plan was to permit 
development at urban densities in those areas where urban services could be provided efficiently 
and economically, and to prevent urban density development in areas which were not planned for 
extension of urban services. 


In 1991 the County revised its Comprehensive Plan as required by the Local Government 
Comprehensive Planning and Land Development Act, Chapter 163 Florida Statutes (Growth 
Management Act). The plan was further amended in 1999 with adoption of the Managed Growth 
Tier System for the Land Use Element. The County's Comprehensive Plan is based on an overall 
goal of maintaining a high quality of life in the County. The Managed Growth Tier System 
recognizes the diverse communities within the County that share common characteristics. Each 
of these communities requires specific policies to create and maintain quality livable 
communities and lifestyle choices for current residents, future generations and visitors. The 
mechanisms and means for attaining this goal have been incorporated into the Elements of the 
Comprehensive Plan. The Plan contains, but is not limited, to the following fifteen Comp Plan 
elements: 


Required Elements: 7. Coastal Management Element (CME) 
1. Future Land Use Element (LUE) 8. Intergovernmental Coordination Elem 
2. Transportation Element (TE) (IGCE) 

3. Housing Element (HE) 9. Capital Improvement Element (CIE) 
4. Utility Element (UE) 


Includes infrastructure for Sanitary Optional Elements: 
Sewer, Potable Water, Solid and 10. Health & Human Services Element (HHSE) 


Hazardous Waste, and Drainage. 11. Public School Facilities Element (PSFE) 
5. Recreation and Open Space Element 12. Economic Element (EE) 
(ROSE) 13. Fire Rescue Element (FRE) 
6. Conservation Element (CE) 14. Library Services Element (LSE) 
includes Aquifer Recharge 15. Historic Preservation 


The Growth Management Act requires the County to establish levels of service standards for 
facilities which are to be included in the individual elements of the Comprehensive Plan. The 
Capital Improvement Element of the Comprehensive Plan (CIE) contains the policies that 
address the minimum levels of service (LOS) for each element. The CIE demonstrates the 
funding required to provide public facilities needed to serve developments for which 
development orders were issued prior to adoption of the Comprehensive Plan and to be issued 
concurrent with the impacts of future development. 


The CIE evaluates the need for public facilities as identified in the individual elements, 
estimates the cost of improvements, analyzes the fiscal capability of the County to finance and 
construct the improvements, and provides a schedule for the funding and construction of the 
improvements. The CIE implements the provisions of the Plan primarily by: 


> Establishing a system of examining and assigning priorities to the needs of the County, 
thereby assuring that the most essential improvements are provided first. 


> Coordinating the timing and location of capital improvements among County agencies to 
maximize the benefit of public expenditures. 


> Coordinating financial planning, allowing maximum benefit from available public funds. 


> Providing cost information on a timely basis for the evaluation and formulation of 
alternative financing programs. 


> Providing for an equitable distribution of public improvements throughout the County. 


The CIE includes new capital projects and new programs which support the minimum 
LOS in the other elements. Projected revenues were compared to the projected funding 
requirements to demonstrate the fiscal feasibility of the Plan. Each year the CIE will be updated 
through the budget process. If the budget adopted by the Board each year supports the LOS 
called for in the Plan, the Plan will be updated accordingly. At any time the Board adopts a 
budget which does not support the LOS in the Plan; a Plan amendment must be prepared by the 
County and submitted to DCA. 


CAPITAL IMPROVEMENT POLICIES 


The County has established the following fiscal policies regarding the CIP to facilitate 
management actions on financial decisions and to demonstrate compliance with applicable 
Florida Statutes: 


Capital Improvement Policies: 


i The County's Comprehensive Plan shall identify the capital needs of the community and 
indicate how these needs will be funded. The County's CIP shall be developed based on 
the elements of the Comprehensive Plan. 


2. The County will develop a Six-Year Capital Improvement Program as part of the annual 


budget process, and will make all capital improvements in accordance with the adopted 
Annual County Budget. 
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3; The County will annually update its long-range financial forecasting system that will 
include projections of revenues, expenditures and future costs and financing of capital 
improvements. ; 

4. The County will identify the cash flow needs of all new projects and determine which 
financing method best meets the cash flow needs of each project. 

S: The costs of operating and maintaining all proposed projects will be identified and 
incorporated into the six-year financial projection for operations. 

Debt Policies: 

l. Palm Beach County shall use long-term debt financing only for capital improvements that 
provide long-term benefits to the community. 

Ze The County shall ensure that long-term debt is soundly financed by: 

a. Conservatively projecting the revenue sources that will be utilized to pay the debt; 
and 

b. Financing the improvement over a period not greater than the useful life of the 
improvement. 

3. The County will regularly analyze total indebtedness including underlying and overlapping 

debt as part of its analysis of financial conditions. 

4. Total general obligation debt will not exceed 5 percent of the County's total assessed 

valuation of taxable property. 

5. Overall net debt shall be maintained below $1,200 per capita. 

6. Debt service payments on net debt, exclusive of self-supporting debt, as a percentage of 

general government expenditures shall not exceed 10 percent. 

7. The County shall use special assessments, revenue and self supporting bonds instead of 

general obligation bonds, where possible. 

8. The County will include debt service payments and reserve requirements for all debt 


currently outstanding and for all proposed debt issues in its annual budgets and long-range 
forecasts. 


Development of the Capital Improvement Program 


Only projects that meet the definition of a capital improvement are included in the CIP. 


Capital facilities are considered to be any governmental expenditure for the acquisition of land, 
or the construction and installation of facilities that are expected to be in service over a 
considerable period of time, usually more than one year. Capital projects (improvements) are 
relatively large scale, nonrecurring projects that may require multi year financing. Examples of 
typical capital improvements are as follows: 
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a. Road construction and improvements. 

b. | New and expanded physical facilities for the community. 

c. Large scale rehabilitation or replacement of existing facilities. 

d. Purchase of pieces of equipment which have a relatively long period of use. 

e. The cost of engineering or architectural studies and services relative to the improvement. 

E The acquisition of land for a community facility such as a park, road, library, airport, etc. 
Further, expenditures for renewal and replacement that extend the useful life of an asset 

beyond one year are included in the CIP. Examples include road resurfacing, and roof 


replacement. Expenditures for maintenance and repairs, and recurring expenditures for small 
capital items are included in the Operating budget. 


CAPITAL IMPROVEMENT PROGRAM FORMS 


Each year, the CIP is prepared from project requests submitted on Capital Improvement 
Program forms by the various departments and agencies of the County. Each completed form 
reflects the project description/ justification, cost and funding projections, annual operating cost 
projections (if any), an implementation schedule, and whether or not the project is included in the 
currently adopted Comprehensive Plan Capital Improvements Element (CIE) Table 3. 
Concurrently, with the preparation of the project requests, information concerning the financial 
resources available to the County is prepared by the Office of Financial Management and Budget 
(OFMB). 


RESPONSIBILITIES IN PROGRAM PREPARATION AND IMPLEMENTATION 


The CIP, by virtue of its comprehensive character, involves the full realm of County 
operations. Departments, Agencies and the Board of County Commissioners (BCC) who must 
coordinate their actions to accomplish a successful program for improving the community. 


The Operating Departments play the key role in the initial stages of capital programming. 
By virtue of their technical knowledge and experience in their individual fields, it becomes the 
responsibility of the Department Heads and Management to initiate project requests formulated 
into a program that states the need of each project, as well as its relative importance in the 
department's mission. 


OFMB provides information concerning the County's past, present and future financial resources. 
OFMB prepares and distributes the package utilizing departments’ and agencies’ submitted 
project requests. During the development of the CIP, OFMB assists in the review and evaluation 
of project requests and guides the administration of the program through its function of budget 
control and formulating changes in fiscal policies. OFMB prepares the Six-Year Capital 
Improvement Program for submission and adoption by the BCC. 
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The Engineering and Facilities Development £ Operations Departments have the following 
responsibilities in the CIP process: 


1. Provide assistance, if needed, in preparation. 
2. Receive and review cost projects in the requests. 


3. Provide information and assistance to OFMB in the analysis of the County's financial 
requirements. 


4. Prepare and distribute staff's recommendation to the Board with respect to the Five-Year 
Road Program. 


5. Provide assistance to the County Administrator, County Commission and staff in preparing 
the BCC adopted CIP. 


While Departments, Agencies, and Committees play a very significant role in the CIP 
process, the ultimate success of the program rests with the Board of County Commissioners 
(Board). Only the Board, as elected officials, can authorize the expenditure of public funds by 
adopting the first year of the CIP as that fiscal year's Capital budget. Therefore, the final 
priorities placed on community needs and the subsequent satisfaction of those needs is a matter 
of legislative decision and control. 


The program recommended by the County Administrator is used by the Board to develop 
the annual budget that becomes effective October 1* of each year. The first year of the Six-Year 
CIP is adopted by the Board as the Capital budget with the following five years as estimated 
future funding requirements. The Board uses the CIP to analyze the County's fiscal capability to 
finance and construct capital improvements. 


PROJECT PRIORITY RANKINGS 


Criteria for establishing the prioritization of capital project proposals are established in the 
Capital Improvement Element of the Comprehensive Plan in Objective 1.4. The criteria address 
issues such as why the project is needed and what type of service the project will support. Other 
criteria included in the objective deal with the physical location of the project identified as 
Coastal High-Hazard areas or Revitalization and Redevelopment areas. 


Managed Growth Tier: each project requested is identified by one of the following Growth 
Management Tiers, which indicates where the project is located: 


Urban/Suburban service (US) 
Exurban service (Ex) 

Rural (R 

Glades (G) 

Agricultural Reserve (AR) 


High Hazard Area: Policy restricts use of public funds for infrastructure expansion or 
improvements in Coastal high-hazard areas unless such funds are necessary to: 
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Provide services to existing development; 
Provide adequate evacuation in the event of an emergency; or 


Provide for recreational needs and other appropriate water-dependent uses. 


Why a Project is needed: Following is a list of acceptable reasons why a project is needed 
pursuant to Policy 1.4-a of the Capital Improvement Element: 


I 


Ze 


T 


Correct public hazards; 
Eliminate existing deficiencies as described by the minimum levels of service; 


Provide capacity for developments that have received a determination as a Committed 
Development when such developments are within the Urban Service Area; 


Provide for the renewal and replacement of, and improvement to, existing public 
infrastructure and physical assets; and 


Maintain levels of service as new growth occurs; 
Increase existing levels of service to desired levels of service; 


Implement the Goals, Objectives, and Policies or other Plan Elements. 


Type of Service the Project Will Support: Following is a list of service categories pursuant to 
Policy 1.4-b of the Capital Improvement Element: 


1. 


Essential: Services that are directly related to protecting the immediate health 
and safety of citizens from an existing or imminent hazard. An example would 
be an expenditure request which responds to a danger arising from an imminent 
bridge failure. Essential services shall be provided throughout the County. 


Necessary: Services that are directly related to maintaining the level of service 
for concurrency items mandated by State law and Fire-Rescue services. 
Examples include expenditure requests which are necessary to meet the minimum 
level of service standards for concurrency regarding roadway, mass transit, 
potable water, wastewater, solid waste, storm water protection, recreation/open 
space, and Fire-Rescue. Necessary services shall be provided throughout the 
County. 


Desirable: Services that are related to enhancing the desirability of Palm 
Beach County as a place to live. Examples include expenditure requests for 
libraries and roadway beautification. The Urban/Suburban Tier shall be given the 
highest priority within the category of Desirable, followed by the Exurban Tier, 
and then the Rural Tier. 
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Revitalization/ Redevelopment Overlay: Policy 1.4 requires that projects designed to correct 
service and infrastructure deficiencies within the Revitalization and Redevelopment Overlay in 
unincorporated Palm Beach County receive “special consideration” in establishment of the 
project priority. Special consideration gives these projects top priority consideration within each 


of the prioritization categories; essential, necessary, desirable. 


RELATIONSHIPS BETWEEN THE OPERATING AND CAPITAL BUDGETS 

There are many features that distinguish Palm Beach County's Operating budget from the 
Capital budget. The Operating budget includes expenses that are generally of a recurring nature 
and are appropriated for one year only. It provides for all County services, but does not result in 
major physical assets for the County. Year to year, changes in the Operating budget are expected 
to be fairly stable, and represent incremental changes in the cost of doing business, in the size of 
the County and in the types and levels of service that are provided. Resources for the Operating 
budget generally come from taxes, user fees, and inter-governmental payments that usually recur 
from year to year. 


The Capital budget, on the other hand, includes one-time costs for projects that may last 
several years. The projects result in major physical assets for the County. Resources for the 
Capital budget generally come from bond issues, impact fees, grants and taxes. 


In spite of these differences, the Operating and the Capital budgets are closely linked. The 
most obvious connection is the fact that the Operating budget assumes the cost of maintaining 
and operating new facilities that are built under the Capital-budget. 


Operational needs often drive the Capital budget. For example, major expansion 
requirements in the FY 2006 Capital budget are roads, public buildings, parks, water treatment 
plants, and airport expansion, which were necessitated by the continued population growth and 
the County's role in providing these basic services to its citizens. 


The following charts and graphs on pages 16 through 19 provide a summary of the FY 


2006 to FY 2011 Capital Improvement Program. However, only the FY 2006 budget has been 
adopted by the Board. 
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Sources of Funds By Category 
Capital Improvement Program 2006-2011 
Total 6 Year Revenues $1,558,760 


Property Taxes (19%) 


Tourist Tax (1%) 


Grants (4%) 
Loans/Bonds (6%) 
IRIS 
SSS o 
NS Int & Other (13 %) 
TIT 
SS 
SVT 
a 
Gas Tax (14%) ES 
e 


Impact Fees (20%) _ 


Revenues for the Capital Improvement Program come from several sources of which Ad Valorem Taxes 
represent only 19%. As a matter of policy, non ad valorem sources are used to fund capital projects 
wherever possible. 


Gas Tax revenues are authorized by Florida Statutes and include a local option gas tax which the Board 
adopted in FY 1993. Gas tax revenues may be used only for road construction and maintenance, bridge 
maintenance and transportation system expenditures including mass transit. 


Impact Fees are levied for growth related projects and are used to fund parks, libraries, public buildings, 
road construction, fire-rescue and sheriff projects required due to population growth in the area where 
the fees were collected. 


Grants are received largely from Federal and State sources to contribute towards projects for transportation 
and environmental concerns such as beach preservation. 


Interest and Other include interest earnings on temporary cash investments and contributions from private 
sources. Tourist Tax is a portion of the bed tax on room rentals which is to be used only for beach 
preservation. 


Loans/Bonds represent proceeds from the sale of bonds or other loans from financial institutions. 


Note: Provides a Summary of FY 2006 - 2011 CIP. Only current budget year has been legally adopted by the Board. 


16 


Expenditures By Function 
Capital Improvement Program 2006-2011 
Total 6 Year Expenditures $1,558,760 


Culture & Rec (7%) 


Public Safety (3%) General Govt (16%) 


General Government - Services provided by the County for the benefit of the public and the governmental body 
as a whole. 


Public Safety - Services provided by the County for the safety and security of the public. 


Transportation - Expenditures for developing and improving the safe and adequate flow of vehicles travelers 
and pedestrians. 


Physical Environment - Functions performed by the County to achieve a satisfactory living environment for the 
community as a whole. 


Culture and Recreation - Expenditures to provide County residents opportunities & facilities for cultural, 
recreational and educational programs. 


Note: Provides a Summary of FY 2006 - 2011 CIP. Only current budget year has been legally adopted by the Board. 
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FUNDING SUMMARY 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
NEW PROJECT FUNDING SOURCES 
FISCAL YEARS 2006-2011 


a 


FISCAL YEARS 


FUNDING SOURCES 


Ad Valorem Taxes 
Tourist Tax 

Grants 

Interest & Other 
Impact Fees 

Gas Tax 

Loan/Bond Proceeds 


Enterprise Revenues 


TOTAL REVENUES 


$ (000) 
2006 2007 2008 2009 
$71,945 $77,658 $88,700 $20,730 

2,492 2,606 2,724 2,848 
13,087 19,605 11,630 8,650 
54,008 53,047 19,823 36,808 
70,271 53,534 72,789 48,722 
36,121 37,589 38,717 39,878 
20,310 55,436 12,730 
83,681 16,410 75,370 48,175 


2010 


$15,843 
2,978 
6,063 
21,544 
42,222 


41,075 


45,462 


2011 


$19,708 
3,114 
6,225 
11,707 
17,250 


29,400 


AAA A © a O 


$351,915 $375,885 $322,483 $205,811 


Total 
6 Years 


$294,584 
16,762 
65,260 
196,937 
304,788 
222,780 
88,476 


369,173 


$1,558,760 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
NEW PROJECT FUNDING BY DEPARTMENT 
FISCAL YEARS 2006-2011 


$ (000) 

DEPARTMENT: SUMMARY 
Total 

Fiscal Years 2006 2007 2008 2009 2010 2011 6 Years 
Engineering $3,133 $2,260 $0 $0 $0 $0 $5,393 
Facilities Development & Operations 48,169 54,765 71,829 9,760 4,901 7,516 196,940 
Information System Services 15,033 6,334 3,500 3,220 3,060 1,060 32,207 
Misc/ Non Departmental Specific 4,005 2,900 2,900 2,900 2,900 2,900 18,505 
Total General Government Projects $70,340 $66,259 $78,229 $15,880 $10,861 $11,476 $253,045 
ERM-ESL Lands & Beachs $5,263 $6,486 $6,618 $6,747 $6,881 $7,021 $39,017 
Parks Department 18,114 12,900 12,650 12,050 12,050 12,050 79,814 
County Library 7,705 5,565 21,710 0 0 0 34,980 
Fire Rescue 18,341 5,170 3,146 4,019 3,382 4,420 38,478 
Engineering - Five Year Road Prog 131,460 123,490 103,630 100,390 79,250 36,850 575,070 
Engineering - MSTU Program 93 0 0 0 0 0 93 
Total Road & Drainage Program $131,553 $123,490 $103,630 $100,390 $79,250 $36,850 $575,163 
TOTAL TAX SUPPORTED DEPTS. $251,316 $219,870 $225,983 $139,086 $112,424 $71,817 $1,020,496 
Enterprise Funds: 
Airports $22,199 $90,715 $38,450 $25,175 $28,675 $23,200 $228,414 
Water Utilities 78,400 65,300 58,050 41,550 33,050 33,500 309,850 
Total Enterprise Funds $100,599 $156,015 $96,500 $66,725 $61,725 $56,700 $538,264 
TOTAL SIX YEAR CIP $351,915 $375,885 $322,483 $205,811 $174,149 $128,517 $1,558,760 


CAPITAL IMPROVEMENT 
PROGRAM 


General Government Projects 


*Engineering & Public Works 
*Facilities Development & Operation 
“Information Technology 
*Non-Department Specific 


FISCAL YEARS 2006 - 2011 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006 - 2011 


$(000) 

DEPARTMENT: GENERAL GOVERNMENT 

Approved Estimated Total 
FISCAL YEARS 2006 2007 2008 2009 2010 2011 6 Years 
FUNDING SOURCES 
LOAN/BOND PROCEEDS 15,000 15,000 
INTEREST & OTHER 3,544 1,000 1,000 1,000 1,000 1,000 8,544 
AD VALOREM TAXES 44,324 65,259 77,229 14,880 9,861 10,476 222,029 
IMPACT FEES 7,472 7,472 
TOTAL REVENUES $70,340 $66,259 $78,229 $15,880 $10,861 $11,476 $253,045 
EXPENDITURES 
Engineering & Public Works 3,1339 2,260 5,393 
Facilities D £ O 48,169 54,765 71,829 9,760 4,901 7,516 196,940 
Information Technology 15,033 6,334 3,500 3,220 3,060 1,060 32,207 
Misc/ Non-Departmental Specific 4,005 2,900 2,900 2,900 2,900 2,900 18,505 
TOTAL EXPENDITURES $70,340 $66,259 $78,229 $15,880 $10,861 $11,476 $253,045 


TOTAL APPROPRIATIONS $70,340 $66,259 $78,229 $15,880 $10,861 $11,476 $253,045 
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CAPITAL IMPROVEMENT 
PROGRAM 


Engineering - General Government 


*Neighborhoods 
*Drainage 
*Non-Transportation 


FISCAL YEARS 2006 - 2011 


SS Board of County Commissioners 
Engineering - General Government 
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FY 2006 Approved Funding 


Projects 


E ARES 


US1 North of PGA Blvd Drainage Improvement 

Palm Beach Lakes Pedestrian Bridge over FEC 

Grove Street Outfall Design & Easement Acquisition 
Donald Rd Paving - 1300 Lale Park Ave to Canal 9 Rd 
Southview Rd - School Board Project 

SE 15th Ave Bascule Bridge - Structural Steel 

Ist Street & Canal Street - Belle Glade Street Improvements 
Lakes of Lantana (Sherbrooke) Culvert Replacement 

Indian Trail Improvement District Road Improvement 
Orange Blvd - Phase I - 140th Ave. to 130th Ave. North 


Countywide Projects 


Municipal Service Taxing Unit (MSTU) Countywide 


Total 


A-03 


Amount 


$306,000 
382,000 
142,000 
60,000 
403,000 
90,000 
26,000 
300,000 
250,000 
124,000 


1,050,000 


$3,133,000 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 
$(000) 


DEPARTMENT: ENGINEERING - GENERAL GOVERNMENT 


FISCAL YEARS 
FUNDING SOURCES 

AD VALOREM TAXES 
BUDGETED REVENUES 


EXPENDITURES 

1st Street & Canal Street 

Donald Rd. Paving 

Grove Street Outfall 

Indian Trail Improvement District 
Lakes of Lantana (Sherbrooke) 
Municipal Service Taxing Unit (MSTU) 
Orange Blvd. - Phase I 

Palm Beach Lakes Pedestrian Bridge 
SE 15th Ave Bascule Bridge 
Southview Rd. - School Board Project 
US1 North of PGA Blvd Drainage Imp. 


TOTAL APPROPRIATIONS 


Approved Estimated 


142 660 


124 750 


Total 


6 Years 


5,393 


$5,393 


Engineering & Public Works Department 
Summary of General Government Capital Projects 
By Funding Source 
Fiscal Year 2006 Budget 
$ (000) 


The General Goverment Engineering capital projects consist largely of addressing local neighborhood problems such as drainage 
improvements which do not qualify as "transportation" for funding by gas tax or "growth related" for funding impact fees. 
These projects are funded from ad valorem sources. 


Ad Total 

Project No. Description Valorem Budget 
M095 1st Street & Canal Street $26 $26 
M113 Donald Rd. Paving 60 60 
1124 Grove Street Outfall 142 142 
S183 Indian Trail Improvement District 250 250 
M108 Lakes of Lantana (Sherbrooke) 300 300 
Municipal Service Taxing Unit (MSTU) 1,050 1,050 

M117 Orange Blvd. - Phase I 124 124 
M096 Palm Beach Lakes Pedestrian Bridge 382 382 
M116 SE 15th Ave Bascule Bridge 90 90 
M115 Southview Rd. - School Board Project 403 403 
M114 US1 North of PGA Blvd Drainage Imp. 306 306 
Total Appropriations $3,133 $3,133 

Ad Total 

Fund Funding Recap Valorem Budget 
3900 Capital Outlay 3,133 3,133 
Total $3,133 $3,133 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Indian Trail Improvement District 


Description: Road improvement funding for Indian Trail Roads to be constructed by the district. 


Cost Projections 
Spending FY 2005 FY2006 FY2007 FY 2008 FY2009 FY2010 FY2011 Beyond 
Element Prior FY's Current FY 2011 


Design 
Acquisition 
Construction 
Other 


Total 


Funding Projections 
Funding FY 2005 FY2006 FY2007 FY 2008 FY2009 FY2010 FY2011 Beyond 
Category Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Total 


Total 


Comprehensive Plan 

In Comp Plan Y/N N 
Managed Growth Tier R 
High Hazard Area Y/N N 
Revitalization Overlay N 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


LO-¥ 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


= 
— 
= 

ps 

a 


Project Title: Lakes of Lantana (Sherbrooke 


Description: Replacement of existing culverts to improve drainage in the community. Serious flooding in the Lakes of Lantana and Lakes of Sherbrooke 
communities have occurred and replacement of these culverts will help to aleviate this condition. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current FY 2011 


Design 
Acquisition 
Construction 
Other Hi aes Policy 1.4-a 
Policy 1.4-b 
Total i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current Req FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total Positions 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Palm Beach Lakes Pedestrian Bridge 


Description: Additional construction funding for the replacement of the pedestrian bridge over the FEC railroad, the design of which is now complete. 
Preliminary design estimated construction at $500,000, complexities added to that driving the cost up to $750,000 and now to over $1 million. 


Comprehensive Plan 


80-¥ 


Cost Projections 


Spending FY 2005 FY 2006 FY2007 FY 2008 FY2009 FY2010 FY 2011 


Element Prior FY's Current 
Design 


Acquisition 
Construction 


Funding Projections 


Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 


Category Prior FY's Current 
Ad Valorem 

Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 


Beyond Total 
FY 2011 


Beyond Total 
FY 2011 


In Comp Plan Y/N 
Managed Growth Tier U/S 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Southview Road 


Description: Paving and drainage improvements to Southview Road which will provide access to the Palm Beach County School District's proposed 
Middle School. Cost to be shared by the School District, the City of Greenacres and the County. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier EX 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element PSFE 


Acquisition a ¡A Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 
Special 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: US-1 North of PGA Blvd. Drainage Improvement 

Description: Due to flooding of US-1, The Florida Department of Transportation (FDOT) did a drainage study of the area. Their study concluded that 
storm water was coming to US-1 from the unincorporated area to the west. FDOT is looking to the county to fund fifty percent of the estimated 
construction cost of $612,000. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier EX 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition a. 2 ow | [| Policy Number 

Construction Priority Ranking: 

Other PEN] ae IA Policy aa 
Policy 1.4-b 


Total 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Req FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


PALM BEACH COUNTY CIP €: CAPITAL BUDGET 
FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 


Title: Donald Road Paving Amount 


Description: Paving the existing road from Park Ave. to Canal 9 Road. 006 $60,00 


$60,000 


Title: 1st and Canal Street 


Description: Belle Glade Street and Drainage Improvements. 


Title: Grove Street Outfall Amount 


Description: Design and acquisition of easement for the drainage outfall from Grove Street 


South to the L-4 Canal. 660,00 


AA 
FE 
Cer 
MIE 
Amount 


Description: Structural steel replacement and paint maintenance. Design FY2006; 
Construction FY2007. 


Title: Municipal Service Taxing Unit (MST 
Description: Provide funding for the MSTU Program to support street improvement projects 
and Countywide Community Revitalization Team (CCRT) projects throughout the County. 


A-11 


CAPITAL IMPROVEMENT 
PROGRAM 


Facilities Development $ Operations 


*Facilities Management 
*Electronic Services/Security 
*Fleet Management 
*Public Buildings 
“Land 
*Improvements 


FISCAL YEARS 2006 - 2011 


Ger Board of County Commissioners 
O Facilities Development & Operations 
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FY 2006 Approved Funding 


Projects 


Palm Beach Sheriff's Office (PBSO): 


Aviation 

Stockade Expansion 

Four Points Renovation 

West County Jail A POD Expansion 
Range Expansion 


Animal Care & Control: 


F. 
G: 


New Pahokee Shelter 
Belvedere Expansion 


Other: 


H. 
L 
J. 
K: 
he 
M. 
N. 
O. 
P. 
Q. 
R. 


Vista Center Parcel 22 - Move and Relocation 
Westgate High School / Community Action Center 
Judicial Parking - Additional 900 Spaces 
Courthouse 8th Floor Build Out 

State Attorney 2nd Floor Build Out 

Airport Center Conversion & Renovation 

Senior Center - Lake Worth 

Headstart - Lake Worth 

South County Administration Property Appraiser Expansion 
South County Tax Collector Expansion 
Emergency Operations Center Expansion 


Coun ide Projects (Services Division): 


Card Access 

Fire Alarm System Replacement 

Repair, Replace & Renovate County Buildings 
Security Systems Replacement 

Video/Audio Replacement 

Various Security/Fire/Audio Equipment Replacement 


Countywide Projects: 


Various Facilities Renovations 
Various Facility Improvements/Constitutional Officers 
FD&O Land Acquisition 


Total 


Amount 


$400,000 
3,500,000 
300,000 
500,000 
500,000 


1,100,000 
3,690,000 


500,000 
300,000 
15,000,000 
5,172,000 
250,000 
4,400,000 
1,400,000 
1,220,000 
1,625,000 
80,000 
732,000 


600,000 
420,000 
4,480,000 
370,000 
200,000 
30,000 


200,000 
1,000,000 


200,000 


$48,169,000 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


DEPARTMENT: FACILITIES DEVELOPMENT AND OPERATIONS - PUBLIC BUILDINGS 


Approved Estimated Total 
FISCAL YEARS 2006 2007 2008 2009 2010 2011 6 Years 
FUNDING SOURCES 
LOAN/BOND PROCEEDS 15,000 15,000 
INTEREST & OTHER 1,000 1,000 1,000 1,000 1,000 1,000 6,000 
AD VALOREM TAXES 24,697 53,765 70,829 8,760 3,901 6,516 168,968 
IMPACT FEES 7,472 6,972 
BUDGETED REVENUES $48,169 $54,765 $71,829 $9,760 $4,901 $7,516 $196,940 
EXPENDITURES 
Airport Center Conversion & Renovation 4,400 4,400 
Animal Care & Control - Pahokee New Shelter 1,100 1,100 
Animal Care & Control - Belvedere Expansion 3,690 3,690 
Countywide Card Access 600 300 200 100 1,200 
Countywide Fire Alarm System Replacement 420 170 200 100 890 
Countywide Repair, Replace & Renovate County Bldgs 4,480 6,150 4,809 2,710 2,686 1,851 22,686 
Countywide Security Systems Replacement 370 30 50 450 
Countywide Video/Audio Replacement 200 480 680 
Courthouse 7th Floor Build-out 5,000 5,000 
Courthouse 8th Floor Build-out 5,172 5:172 
Delray Beach Headstart Facility 320 2,555 2,875 
Emergency Hazardous Clean-up - Countywide 95 95 95 95 95 475 
EOC Expansion 732 4,400 5,132 
Facilities Condition Assessments 1,500 1,500 
FD&O Land Acquisition 200 200 200 200 200 200 1,200 
Govt Center - Hurricane Film 1st Floor 80 80 
Govt Center - Space Reallocation 1,500 1,500 
High Ridge - Athletic Facility 400 400 
High Ridge - South Facility : 1,250 4,550 5,800 
Industrial Warehouse 4,800 4,800 
ISS Enterprise Facility 5,800 5,800 
Judicial Garage - Add 900 Spaces 15,000 15,000 
Lake Worth Headstart Facility 1,220 5,580 6,800 
Lake Worth Senior Center 1,400 1,400 
Lead Clean-up Countywide 90 90 90 90 90 450 
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Pahokee Headstart Facility 
PBSO A Bldg District 1 Level 2 - W Lantana Facility 


245 


1,500 


175 
1,365 
50,000 


1,800 
50 
1,000 
200 
30 


1,365 


1,365 


50 
1,000 
200 
30 


400 4,000 4,400 


50 50 250 
1,000 1,000 6,000 
200 200 1,200 
30 30 180 


PBSO Aviation 400 

PBSO District 6 Command West Atlantic Library 1,165 
PBSO Driving Range 500 
PBSO Four Points Renovation 300 7,600 
PBSO Gun Club Renovation 

PBSO Range Training Facility Expansion 500 4,000 
PBSO Substation - Jupiter Farms Facility 

PBSO Substation - West Boca Facility 245 
PBSO Stockade Expansion 3,500 6,000 
S County Admin - Prop Appraiser Renovation 1,625 

S County Admin- Hurricane Shutter Installation 200 
S County Tax Collector Renovation 80 750 
State Attorney 2nd Floor Buildout 250 

SW County Office Building 200 
Underground Storage Tank Compliance 50 
Various Facility Improve/Constitional Offrs/ State Agncies 1,000 1,000 
Various Facility Renovations 200 200 
Various Security/ Fire/ Audio Equipment Replacement 30 30 
Vista Move 500 

West County Jail A POD Expansion 500 

Westgate HS/CAC Renovation 300 

TOTAL APPROPRIATIONS $48,169 $54,765 


Facilies Development & Operations 
Summary of Capital Projects 


By Funding Source 
Fiscal Year 2006 Budget 


$ (000) 


The Facilities Development & Operations Dept (FD&O) is responsible for the efficient management and planning of all County real 
property . FD&O's responsibilities include the development and annual update of space requirements for all County Departments, 
Agencies, and Constitutional Officiers, as well as space planning and project management for all County leased facilities. In addition, 
FD4:0's responsiblities include providing necessary support services to other County Departments and Facilities through Facilities 


Management, Electronic Services $: Security, and Fleet Management Divisions. 


Project Description 


B347 
B376 
B301 
B384 
B385 
B386 
B387 
B388 
B373 
B375 
B392 
B361 
B380 
B356 
B381 
B377 
B362 
B379 
B383 
B394 
B203 
B389 
B390 
B391 
B261 
B382 
B378 


Airport Center Conversion & Renovation 

Animal Care & Control - Belvedere Expansion 
Animal Care & Control - Pahokee New Shelter 
Countywide Card Access 

Countywide Fire Alarm System Replacement 
Countywide Repair, Replace & Renovate County Bldgs 
Countywide Security Systems Replacement 
Countywide Video/Audio Replacement 

Courthouse 8th Floor Build-out 

EOC Expansion 

FD&O Land Acquisition 

Judicial Garage - Add 900 Spaces 

Lake Worth Headstart Facility 

PBSO Aviation 

PBSO Four Points Renovation 

PBSO Range Training Facility Expansion 

PBSO Stockade Expansion 

State Attorney 2nd Floor Buildout 

S County Admin - Prop Appraiser Renovation 

S County Tax Collector Renovation 

Lake Worth Senior Center 

Various Facility Improve/Constitional Off/ State Agencies 
Various Facility Renovations 

Various Security/ Fire/ Audio Equipment Replacement 
Vista Move i 

Westgate HS/CAC Renovation 

West County Jail A POD Expansion 


Total Facilties Development & Operations 


Fund 


3040 
3803 
3804 
3805 


Funding Recap 


REVENUE BOND 

LAW ENFRC/IMPACT FEES Z-2 
PUBLIC BUILDING IMPR FUND 
PUBLIC BUILDING IMPACT FEES 
Total 


Ad 


Valorem 


$4,400 
3,690 
1,100 
600 
420 
4,480 
370 
200 


732 
200 


1,220 
300 


3,500 
250 
1,625 
80 


200 

30 
500 
300 
500 


$24,697 


Ad 


Valorem 


24,697 


$24,697 
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Interest Impact 
& Other Fees 
5,172 
400 
500 
1,400 
1,000 
$1,000 $7,472 
Interest Impact 
& Other Fees 
900 
1,000 
6,572 
$1,000 $7,472 


Bond 


15,000 


"515,000 


Reserves 


$15,000 


515,000. 


Total 
Budget 


$4,400 
3,690 
1,100 
600 
420 
4,480 
370 
200 
5,172 
732 
200 
15,000 
1,220 
400 
300 
500 
3,500 
250 
1,625 
80 
1,400 
1,000 
200 
30 
500 
300 
500 


—— 548,169 


Total 
Budget 


15,000 
900 

25,697 

6,572 

—— 548,169, 
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Palm Beach County Capital Improvement Program 
FY 2005 - FY 2010 ($ in 1,000) 
Capital Project Proposal 


Project Title: Animal Care & Control - Pahokee New Shelter 


Description: The original project funded in FY 04 would have replaced the existing 20 kennel building with a new 30 kennel facility. Due to 
comprehensive re-evaluation of both animal care and control facilities, it was determined that the proposal projected in Pahokee be expanded to a 60 
kennel facility. The project still includes demolition of the existing building upon completion of the new. Based on design development drawings, 
the budget needs to be increased by 1.1M to accompolish the current scope. The need for additonal funds are believed to be a result of increases in 
construction cost due to inflation, limited resources, increased oil cost, as well as the logistics of a project in the west county. 


Cost Projections 
Spending FY 2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total 
PriorFY's Current Req FY 2011 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Priority Ranking 
Policy 1.4-a 


Element 


Design 
Acquisition 
Construction 


| SL: aa, Cee EA 
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1,100 


Policy 1.4-b 
Special 


1,800 1,770 


Funding Projections 
Funding FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 20010 FY2011 Beyond Total 
Prior FY's Current FY 2011 


Operating Cost Projections 
Ist Year Ongoing 


Catego 


Ad Valorem 1,800 1,770 1,100 4,670 


Impact Fees ee eer O ee eee 


Grants [See A A al ld My 
Operating PEED EEEE EPRI SONG VERDAD PEE OZ A ES IEA 
Bonds AAA SE ARAN A APA e 
Other PZ&B EA OS IA IA PT AI PEE 


Total 


1,800 


1,770 1,100 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Animal Care and Control - Belvedere Road Expansion 


Description: The scope of the project includes 1) the addition of an animal wellness center of 6,450 sf including a spay/neuter clinic, 20 kennel runs, 
isolation holding for cats/dogs and an administration area, 2) renovation of 23,090 sf (about 60%) of the existing facility, 3) a new cat feature area o 
about 1000 sf near the existing reception area, 4) renovation of the existing three kennel structures which will include replacement of existing kennels 
and installation of new resinous flooring, 5) a new 2,000 sf free-standing maintenance facility which will include apparatus bays, offices, restrooms 
and break room, 6) site construction including parking, site lighting and associated landscaping and 7) new incinerator. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total ||Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 150 150| |Comp Plan Element 


Acquisition ps A ai A A AS LS RSE Nite 


Construction 670 680) +3:690/+ 2) lol olores ei wl A990) [Priority Ranking: 
Other A o o ro eae eect eat IAE BR NC 


Policy 1.4-b 


Total 820 1,030 3,690 0 0 0 0 0 0 5,540 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current Request FY 2011 


Ad Valorem 820 1,030 3,690 
Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 820 1,030 3,690 5,540] |Positions 


61-V 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Captial Project Proposal 


Project Title: Courthouse 7th Floor Build Out 


Descripton: This project will allow for build-out of the 7th floor of the Main Courthouse in accordance with the programs and service 
necessary by the update to the Judicial Center Master Plan. 


Cost Projections Comprehensive Plan 


Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond  Total| [Comp Plan Y/N a4 
Element Prior FY's Current Request FY 2011 Managed Growth Ti U/S 
High Hazard Area 5 N 


Design 


Revitalization Over. 
Priority Ranking 
Policy 1.4-a 


Acquisition 

Construction 
Other (Tele) 
Policy 1.4-b 


Total Special 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond 
Category Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 


Grants 
Operating 
Bonds 
Other 


Total 


07-V 


Palm Beach County Capital Improvement Program 
FY 2005 - FY 2010 ($ in 1,000) 
Capital Project Proposal 


Project Title: Courthouse 8th Floor Build Out 


Description: This project will allow for build-out of the 8th floor of the Main Courthouse in accordance with the programs and services determined 
necessary by the update to the Judicial Center Master Plan. Additional funding will be required to meet program requirements which now include 
jury trial courtrooms. 


Cost Projections Comprehensive Plan 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total} [Comp Plan Y/N 
Element PriorFY's Current Req FY 2011 Managed Growth Tier 
High Hazard Area Y/N 
Design Revitalization Overlay 
Acquisition [iis caer: [lero sas: | P| [Priority Ranking 
Construction Policy 1.4-a 
Other (tele) 
Policy 1.4-b 
Total pecial 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond 
Categ Prior FY's Current Request FY 2011 lst Year Ongoing 


Ad Valorem 

Impact Fees REA VA | Lieu Po. Seed ATA ad hace 
Grants ie at RS Ec ESTE. 
Operating 

Bonds 

Other 


Total 


KY 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Captial Project Proposal 


Project Title: Delray Beach Head Start Center 


Description: This project consists of constructing an 18,000 square foot facility with classroom and administration space. The construction of 
this facility will meet the community needs, and more importantly, provide child care services for the areas in the South County area. The 
existing modular facility is temporarily meeting the needs of the community until a more permanent facility is constructed. 


Comprehensive Plan 
Comp Plan Y/N 

Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Priority Ranking 

Policy 1.4-a 


Cost Projections: 
Spending FY 2005 FY2006 FY2007 FY2008 FY 2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Policy 1.4-b 
Special 


Operating Cost Projections 
lst Year Ongoing 


Funding FY 2005 FY2006 FY2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 


CoV 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Emergency Operations Center (EOC) Expansion 


Description: This project expands the EOC to the south and creates a connector to a hardened Four Points Facility. The project includes the 
addition of approximately 8,000 sf and the renovation/space re-assignments within the existing facility. The purpose of this expansion is to address 
support space shortages such as break-out rooms, sleeping quarters, showers and food assembly/dining. Another goal of the expansion is to provide 
additional space required to accomodate Fire Rescue Alarm Office future needs and PBSO dispatch when relocated. Some of the needs identified 
above are intended to be met within the Four Points Facility which is being renovated into a training center for PBSO (via separate project). 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier US 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 732 4,400 Positions 


ETV. 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Hi e Family Center - Athletic Facilities 


Description: This project consists of the addition of a covered basketball court (convertible to volleyball) and a heart trail around the covered court, 
and an equipment storage building with movable tables and chairs included. The project also includes the installation of a fence around the facilities 
to prevent unauthorized use of the High Ridge Center and related programs. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Managed Growth Tier US 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 

Design Comp Plan Element 
Acquisition 
Construction 

Policy 1.4-a 

Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 400| |Positions 


bew 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: High Ridge - South Facili 


Description: This project includes land acquisition and design of a 72 bed - Youth Services residential program similiar to the existing High Ridge 


facility already located in South County. 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond 
Element Prior FY's Current Request 


Design 
Acquisition 
Construction 
Other 


Total i 1,250 4,550 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond 
Categ Prior FY's Current 


Ad Valorem 1,250 4,550 
Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 1,250 4,550 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier US 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
1st Year Ongoing 


ST-V 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Captial Project Proposal 


Description: This project is for the design and construction of a warehouse facility at the Vista Center to be used by the Purchasing Warehouse, 
Clerk of the Court Records and Fixed Assets. This project is necessary to accommodate growth in these program areas, replace unserviceable or 
outdated buildings, as well as co-locate dependent programs and eliminate lease payments . 


Cost Projections Comprehensive Plan 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total} |In Comp Plan Y/N 
Element Prior FY's Current Request FY 2011 Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Priority Ranking 
Policy 1.4-a 


Policy 1.4-b 
pecial 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 

Other PZ&B 


Total Positions 


9T-V 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: ISS Enterprise Facility 


Description: This project will provide a hardened facility for ISS Enterprise Services which is resistant against hurricanes, tornadoes, floods and 
fire damage, as well as physical threats such as acts of terror, riots, vandalism, etc. The structure to be renovated is an existing water tank located on 
Jog Road, just north of Forest Hill Blvd. and will relocate the Enterprise Center from the Government Center to this facility. A second floor will be 
added internally and will yield approximately 19,000 gross square feet. This should be more than sufficient to accomodate the needs for at least 7-10 
years. The structure will be staffed 24/7 and host all enterprise IT business application systems. The existing space vacated at the Governmental 
Center will be used to meet the existing and future needs of the remainder of ISS Divisions including relocation of Voice Services from 3323 
Belvedere Rd. 
Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 

Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 

Revitalization Overlay 
Design Comp Plan Element 
Acquisition Policy Number 
Construction Priority Ranking: 
Other Policy 1.4-a 

Policy 1.4-b 

Total i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 5,800] |Positions 


LCV 
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FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Description: This project is the construction phase of the 900 space addition to the Judicial Center Parking Garage. The expansion is necessary to 
address the 200 car backlog for the existing facility, as well as the build-out of the 8th and 7th floor shell space. Funding is from ad valorem, 
although the design was funded from public building impact fees. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N yá 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total ||Managed Growth Tier 
Element Prior FY's Current Request FY 2011 


Revitalization Overlay 
Design 250 250| |Comp Plan Element 


Acquisition eS A NEE AE | MAILE REI LE) A 
Construction El 100. E (ae ali A Fog 
Other AE ATEN | e 

Policy 1.4-b 
Total 250 15,000 0 0 0 0 0 0 15,250 Special 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current Request FY 2011 2007|Beyond 


Ad Valorem 

Impact Fees 

Grants 

Operating AO O eas A 

Bonds METETE nade Ea MT AO E A O 
Other cart e (elt es 10 yall ry rancios ale besoan pe llocs co m lts ies! 


Total 250 15,000 0 0 0 O 15,250 


87-V 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Lake Worth Headstart Facility 


Description: This project constructs a new 25,000 sf facility which includes space for Headstart administration, and six classroom facilities (one o 
which is an early headstart classroom to replace the San Castle facility). This project will be relocated to the Lake Worth Road Corridor adjacent to 
the Mid County Senior Center which is currently under design. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N Y 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 


Revitalization Overlay NE 
Design 1,220 1,220| |Comp Plan Element 


Acquisition CPP a A: ROA O O E A es 


Construction AA IA SO A O O A O O o 
Other ESP FAME | ESE A A E IS A peal 

Policy 1.4-b 
Total 0 1,220 5,580 0 0 0 6,800 Special 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current Request 


Ad Valorem 1,220 5,580 
Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 1,220 5,580 6,800] |Positions 


67-V 
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FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Lake Worth Senior Center 


Description: This project is part of the construction of a new 25,000 sf facility which includes space for Headstart administration, and six classroom 
facilities (one of which is an early headstart classroom to replace the San Castle facility). This project will be relocated to the Lake Worth Road 
Corridor adjacent to the Mid County Senior Center which is currently under design. The existing facility is 14,000 sf, making 44% of the new 
project growth related, and eligible for Public Building Impact Fee funding. 


Comprehensive Plan 
In Comp Plan Y/N Y 
Managed Growth Tier US 
High Hazard Area Y/N N 
Revitalization Overlay Y 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 
Special 


Cost Projections 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 485 485 
Acquisition Se A E E A [A ae eee | 
Construction a ee cn en o 

emer Fc EE pepa Y 


Other 


Total 


Operating Cost Projections 
lst Year Ongoing 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Category 


Ad Valorem 
Impact Fees 20. [Ll ee ee 
Grants EAN RR y ALO A le A CR AA 1 AS 
Operating aa A al a AAA 
Bonds PREPA A PONES rd AREA 12 IU AS] 


Other 


Positions 


Total 


0£-Y 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Captial Project Proposal 


roject Title: Pahokee Head Start Facili 


Descripton: This project consists of constructing an 18,000 square foot facility with classroom and administration space. The construction of this 


facility will meet the community needs, and more importantly, provide child care services for the Pahokee area. 


Cost Projections 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 
Element Prior FY's Current Request FY 2011 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 
Catego Prior FY's Current Request FY 2011 
Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Comprehensive Plan 
Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Priority Ranking 
Policy 1.4-a 


Policy 1.4-b 
pecial 


Operating Cost Projections 
lst Year Ongoing 


O&M 
Equipment 


TE Y 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: PBSO / District 1, Level 2 - West Lantana Facility 


Description: This project is for the design and construction of a 5000 sf. Level 2 Substation in the West Lantana area. This will provide a 
community based law enforcement facility in the growing West Lantana area. 


Cost Projections Comprehensive Plan 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond In Comp Plan Y/N 
Element Prior FY's Current Request FY 2011 Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Priority Ranking 
Policy 1.4-a 


Policy 1.4-b 
pecial 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond 
Prior FY's Current Request FY 2011 lst Year Ongoing 
2011|Beyond 
Ad Valorem 


Impact Fees EMMA AA AE a A A 
ETRE AL O AN A o le 
EET: TEA EATA 
RCE | EE e aei aik a 
OE E eE 


0 0 245 


ov 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: PBSO Aviation Unit Expansion 


Description: The existing hanger for the Aviation unit is over 20 yrs old and is in need of a replacement to the building envelope and structura 
improvements to accommodate requirements for new aviation equipment. This project also includes a small expansion to create sufficient space to 
service the new helicopter and assumes that PBSO will utilize the space currently used by WPB for housing their equipment. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 


Design 

Acquisition 

Construction Priority Ranking: 

Other eE] A eee 
Policy 1.4-b 

Total 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


EEV 
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FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: PBSO Driving Range 


Description: This project funds PBSO's 600' x 300' Driving Range to be located at the new Fire Rescue Training Facility, and will replace the 
current facility which is located at the Fairgrounds. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 


Design 
Acquisition 
Construction 
Other Policy 1.4-a 
Policy 1.4-b 
Total i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


PEW 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Description: This project expands the Law Enforcement Training Facility to meet PBSO's future growth needs as well as the future needs of the 
municipalities and PBCC for weapons and chemical training. The timing of this project as well as the size of the expansion is being driven by the 
pending decision of the PBCC to locate and fund its Public Safety Training Facility adjacent to the County's Law Enforcement Training Facility. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total ||Managed Growth Tier 
Element Prior FY's Current Request FY 2011 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 
Special 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current Request FY 2011 


Ad Valorem 3,000 3,000 
Impact Fees SPA a O PA A A O A ES 
Grants AE A AA AA eee a 
Operating 

Bonds 

Other 


Total 


SEV 


Palm Beach County Capital Improvement Program 
FY 2006- FY 2011 ($ in 1,000) 
Captial Project Proposal 


Project Title: PBSO / District 3, Level 2 - Jupiter Farms Facility 


Descripton: This project is for the design and construction of a 5000 sf. Level 2 Community PBSO Substation in the Jupiter Farms area. This will 
provide a community based law enforcement facility in the rapidly growing Jupiter Farms area. The likely location for the facility will be within 
the School Board’s Burt Reynolds Ranch property. Regional support will be provided from District 2. 


Cost Projections Comprehensive Plan 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond In Comp Plan Y/N 
Element Prior FY's Current Request FY 2011 Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


25 

PU O a A Stl ani ee a | ety Rania 
(amcor means Hei: ceri ne [=a o esa seme) a E 
is na Al tra e O A | PA a 


Policy 1.4-b 
175 pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current Request FY 2011 


2011|Beyond 
Ad Valorem 


Impact Fees Ml o lo As jo. Tale. 690 
Grants | E al ET A PARA [SEO A 
Operating 

Bonds 


Other 


Total Positions 


9¢-V 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: PBSO/ District 7, Level 2- West Boca Raton Facility 


Description: This project is for the design and construction of a 5000 sf. Level 2 Community PBSO Substation in the West Boca area. The site for 
the facility is adjacent to Fire Station #56 at Logger’s Run. This will provide a community based law enforcement facility in the rapidly growing West 
Boca area. 


Cost Projections Comprehensive Plan 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond 
Element Prior FY's Current Req 


Design Revitalization Overlay 
Acquisition a Priority Ranking 


Construction Policy 1.4-a 


Policy 1.4-b 
pecial 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current Req FY 2011 
2010|Beyond 
Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


LEVY 
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FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: PBSO Stockade Expansion 


Description: The scope of this program will include multiple projects to be determined at the conclusion of the planning study currently underway. 
The results of that study will identify the scope of the individual projects on a system wide basis and establish an overall budget for the project. 
Funding in FY 06 is to begin the design process, which will allow for the individual projects to be defined, identify demolition requirements/ impacts; 
and make modifications to the existing facilities to accomodate the beds to be lost due to demolition. Funding beyond FY 06 is for planning purposes 
only. The FY 06 expenditures could be capitalized against a future bond issue if an advanced funding resolution is approved prior to expenditure. 


Comprehensive Plan 
In Comp Plan Y/N X 
Managed Growth Tier US 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Revitalization Overlay 
Comp Plan Element 


Design 250 1,000 1,250 


Acquisition IA ES A EC CITA ENDE AA ES OO o E 

Construction | | 2500| _ 6000| 50,000] | | | | 58,500] |Priority Ranking: 

Other E ME O E ES AER O Ea 
Policy 1.4-b 


Total 250 3,500 6,000 50,000 0 0 0 59,750 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Req FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Category 


Ad Valorem 


Impact Fees ee Se: Se ee ee ee eee ee 
Grants Edi eR a A lie EN 


Operating ASEET E IN PA E A A 
Bonds lives P5Ol wex tato 56,000): ¿5OJ000]. atril e rs eu | yest cast E 


Other PEREA PE AA EA, ESTI [eth ded pales oo opr ¡E 


6,000 


250 


Total 3,500 50,000 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: SW County Office Building 


Description: The project constructs a 9,000 sf building to be occupied by PZB, Facilities Management, satellite traffic court facilities and the District 
5 Commissioner at the County's property at Clint Moore and 441, adjacent to the PBSO District 7 Substation and Pinewoods Park. Funding for 
Building Division's portion of the space (estimated at 4,000 sf and $800,000) is to be from Building Division Fees. 


Cost Projections 


Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 


Element Prior FY's Current 


Design 
Acquisition 
Construction 
Other 


Total 


Funding Projections 


Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 


Category Prior FY's Current 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Request 


Beyond 
FY 2011 


Beyond 


FY 2011 


Total 


Total 


Comprehensive Plan 

In Comp Plan Y/N Y 
Managed Growth Tier US 
High Hazard Area Y/N N 
Revitalization Overlay N 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


2,000] |Positions 


6£-V 
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FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: West County Jail - A Pod 


Description: This project builds out "A Pod" within the West County Jail which was left as shell space during construction. This includes plumbing, 
electrical fixtures and inmate fixed furniture in the pod. The work is required at this time to be ready to accept a portion of the inmates to be 
displaced as a result of the demolition required to begin Jail Expansion Program 2. In addition, PBSO has been requesting this project for three 
years to reduce operating costs by the use of direct supervision. 


Comprehensive Plan 
In Comp Plan Y/N N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Req FY 2011 


Element 


Design 


Acquisition | Re E ea E ee SIE AI E 
Construction JR Ae ales ll E A 


Other 


Total 


Funding Projections 
Funding FY2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Category 


Ad Valorem 


Impact Fees o l a ae e! a ae) AA] 
Grants Lo 2 TS AM! EA O | E) 
Operating E Ja a A Pa Y. AA 
Bonds La MER PAS ME EE DEN]. al GE] 


Other 


Total 500| |Positions 


PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 

Title Airport Center Conversion and Renovations 

Description: This project includes the conversion of the HVAC systems in Bldg 1 and 2 to a chilled 
water system; and renovation of Bldg 1 and 2 to accommodate the various Depts re-locating from Four 
Points, 3323 Belvedere and the Government Center. In addition, the project includes the construction 
of a Central Energy Plant (CEP) to serve the existing and future buildings. The construction of the CEP 
will vest development rights for the remaining 175,000 sf of office building space. Previous funding; 
was $3,600,000 which was split from last year's $8,000,000 total request. 


Amount 

COREE E 
TON TV 
ACOPIO. Al 
QUEST inde: a] 
$4,400,000 


Fiscal Year Amount 


2006 $200,00 
2007 200,00 


200,00 
200,00 
200,00 


Title FD&O Land Acquisti 
Description: This project provides for the payment of land acquisition and pre-design due diligence 
costs associated with PREM property transactions and unfunded capital projects. Annual funding is 
recommended for an increase from $120,000 to $200,000 due to historic usage patterns. 


d 

o 

© 

oo 

to 

o 

i=) 

o 
SISISISISIS 


s 


$1,200,000 


Amount 
$300,000 
2008F DE 


Title PBSO - Four Points Renovation 
Description: This project renovates Four Points to accommodate PBSO Training Unit and creates a 
hardened facility ($2M) to support PBSO Command during a hurricane or other evacuation of the Gun 
Club Road facility. This facility will be planned in conjunction with the expansion of the EOC to utilize 
the break-out space, and locker rooms which are inherent to this space. The renovated structure CE Eee aa 
includes a previously designated project to convert the HVAC system to chilled water ($1.2M). $7.4M Ca ES ae 
is the ad valorem component of the project and $.5M is the law enforecemnt impact fee component|2011 


of the total cost of the project. $7,900,000 
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Title South County Tax Collector Renovation iscal Year| Amount | 
Description: This project funds the design for the renovation of the space to be vacated by the Prope 
Appraiser. 
[20085835 Y [BENE | 
20005 BLUME | 

¡CTI 

EEES 


Title South County Admin - Property Appraiser Renovation 
Description: This project renovates the 2nd Floor of the South Wing (currently occupied by PBSO) o 
the S. County Bldg for the Property Appraiser. The project also includes the replacement of the main 
electrical distribution panel serving the entire building which was installed in the 1960s and for which 
replacement parts are unavailable. The Property Appraiser will vacate the space shared in the Tax 
Collector's Building for this space. Previous funding is $200,000 for design. 


N 
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$830,000 


iscal Year 
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Title State Attorney - 2nd Floor Build-Out 
Description: This project builds out one of the two remaining shell spaces on the 2nd Floor of the State 
Attorney's Office to accommodate increased space for computer and technology systems needs 


N 


N 


N 


N 
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PALM BEACH COUNTY CIP & CAPITAL BUDGET 
"m FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 
Title Various Facility Renovations 
@escription: This project provides for consultant and contractor services for the miscellaneous mino 
novations of County facilities which are necessary to maximize the utilization of space in response to 
changing needs, relocation of employees, lease expiration, addition of equipment or various other 
asons. The annual funding was $100,000 but is being recommended for funding at $200,000 annuall 


ised on historic usage. 
$1,200,00 


Fiscal Year| Amount | 
(TO essen seliadeal 
PT Edo 
ES ES 
a IAS 
Os” A ae 


$300,000 


„itle Westgate Headstart/CAC Renovations 


eadstart and CAC. The building is over 20 years old and was not updated when the Westgate 
community Center and Gymnasium was constructed. The renovations are to update the base building 
systems and include a complete replacement of the HVAC system, upgrade to bathrooms, electrical, 

ghting, plumbing and roofing. The scope also includes a interior painting and the replacement o 
.widing door partition. The exterior window and doors are not intended to be replaced and are not 
included in the budget. Previous funding: $570,000. 


_itle Various Facilities Improvements - Constitutional/State Agencies 
Description: This project is for facility modifications that are requested from Constitutional Officers or 
tate Agencies in order to facilitate their operations. With the establishment of this budget line, it 
\_lows for necessary funding to proceed with requests, which will be reimbursed from the requesting 
agency's operating budget. 


, 


itle Various Security/Fire/Audio Equipment Replacement 
vescription: This project replaces miscellaneous asset equipment valued over $1,000 that historicall 
(gits as a result of age and acts of God. This replacement of asset equipment is necessary to keep the 

69 fire alarm systems, the 133 intrusion alarm systems and the 641 audio/visual systems functioning 
ii a the County. 


010 


ide - Card Access Project 
lescription: This project is needed to replace various building security access systems throughout the 
[County 


L 


Title Countywide - Fire Alarm System Replacement 
lescription: This project is needed for the replacement of aged fire alarm systems at various Coun 
vuildings such as; Crimminal Justice Center-Main Jail, Belle Glade Administration, JCC Main Panel 
land South County Administration Building. 


L 


$1,200,000 


; 
PIO ODA EE oe ee 
LUN GE ESP 
$890,000 
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PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 
Title Countywide - Repair, Replace and Renovate County Buildings 
Description: This project includes repairs, replacement and maintenance to various existing Coun 
buildings for exterior and interior repair or renovation, HVAC replacement, roof repair, generator 
replacement, energy conservation and site improvements. 


008 
009 
010 
011 


Fiscal Year 
2006 

007 
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$ 450,000 
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Title Countywide - Security System Replacement 
This project includes replacing the Judicial Center Complex Closed Circuit TV Security System, Govt 
Center Command Console, Security Kiosk at the Government Center Complex Loading Dock and 
various screening equipment replacements throughout County buildings. 


Ojo 


© 
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Title | Countywide - Video/Audio Replacement iscal Year 
This project replaces various video/audio systems throughout the County. Locations that need|2006 
replacement are the following: Courthouse Sound System, Stockade Intercom, and Criminal Justice|2007 
Complex at Gun Club Road. 008 ETA 
009 IES Gal 

AER 

011 PS 

tiscal Year| Amount | 
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Title Government Center Garage Hurricane Window Film Installation - 1st Floor 


Description: Installation of window film for storm protection on the first floor storefront exterio 
windows. This film not only provides storm damage protection, but also acts as a deterrent for illegal 
entry. 


007 
008 


MATA 
ia ava a 
a Ka | 
ESCA 
iscal Year| Amount | 


Description: Installation of accordion type hurricane shutters for the 2nd floor of the S. Cty Bldg. This Taa 3 
completes hurricane protection for the entire building. 007 200,000 
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$200,000 


Fiscal Year 
CITA EAN 
2007 


Title Emergency Hazardous Clean-up - Countywide 
Description: The project is to retain the services of an emergency contractor to provide immediate 
response to emergency situations or short term mitigation involving hazardous substances, containers or 
any unknown material suspected of containing hazardous materials which poses an environmental 
concern for Palm Beach County property. 


© 
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PALM BEACH COUNTY CIP & CAPITAL BUDGET 
el FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 
Title Facilities Condition Assessments 
Prescription: This project provides for consulting services by professional engineers/architect or 
mtractors to perform condition assessments on all County Facilities to provide life-cycle information 
necessary to financially plan the renewal and replacement of the facilities, as well as make decisions on 
m*pansion, demolition, lease or new construction of facilities. 


2006 
2 
2 


1,500,000 
2008 
i a + 
AN A 
OT E 
[Total | $1,500,000] 


_tle | Government Center Space Reallocation iscal Year] Amount | 
Description: The scope of this project is to renovate space on the 1, 2, 7, 10, 11 floors of the Govnt|2006 e 
"enter to address space growth needs of various departments. This project will commence upon|2007 1,500,00 


N 


NIN 


rrj 


_ompletion of the 1916 Courthouse renovation and after the County Attorneys Office/Litigatio 2008 i. oe 
Section's move to the 1916 Courthouse. 009 pa 
a a Sa 
OE 

Total___ | $1,500,000 

e E ce 
tle i iscal Year 
vescription: This project provides for consultants and contractor services for lead clean-up projects 006 ei 
throughout Palm Beach County. 007 
| 90,000] 

009 [90,000 

010 | 9,000) 

| 90,000, 


$450,00 


iscal Year 
2006 3[ 
Bor 
[2008 | 1,500,000 
= l 
200 1 21 
i EC 
Total | $1,500,000 


Fiscal Year| __ Amount | 
escription: This project fulfills storage tank compliance requirements of the Florida Administrativel2006 | | 
ode, Chapters 62-761 and 62-762. The project includes funds used to assist non-enterprise Coun 

departments with upgrades to meet or maintain state and federal regulations. 

[2009 | 50,000 

[2010 [| 50000 

por | 50,000] 

Total | $250,000] 


[Fiscal Year| Amount | 
O ON 
[2007 [| 1,165,000 
ECC SA 
LS e 
a [SN 
a ae 
[Total |_ $1,165,000 


YINININININ ND|N|P 
S m O — 
| a Wa co — 


Title PBSO Gun Club Renovation 
escription: The scope of this project renovates space for all units remaining at Gun Club, particularl 
District 1 Road Patrol and Evidence Processing and Storage, after the relocation of the Training Bureau 
end another operating unit to Four Points. The most major relocation will actually be to move all public 
nctions from the interior of the building to the exterior spaces currently occupied by the Training 
Bureau. 


© 


title PBSO - District 6 Command at West Atlantic Librar 

Description: This project renovates the existing West Atlantic Library after the new Hagen Ranch Road 
ibrary is constructed. The project will include space for District 6 (Traffic Enforcement Unit), PBSO 

vermits, Contract and Alarm Units and Community Policing Volunteer Headquarters. Space will be 
ade for a satellite traffic court facility. 


© 
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PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 
Title Vista Move 
Description: This project is to cover the moving costs associated with the relocation of 800 hundred 
employees and 250,000 sf to the Vista Center Office building. BOA AE ada. ACA 
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CAPITAL IMPROVEMENT 
PROGRAM 


Information Systems Services 


*Communications 
*Applications Development 
*Project Management 
*Consulting Services 
*User Training 


FISCAL YEARS 2006 - 2011 


Board of County Commissioners 
Information System Services 


MARTIN COUNTY 
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A - D = New Funded Projects (see next page) 
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FY 2006 Approved Funding 


Projects Amount 


A. 810 Datura St. Re-Cabling $250,000 
B. Network Operations Center Mainframe Computer Replacement 185,000 
C. CJIS Equipment & System - Courthouse: 


CJIS Equipment 
CJIS System 
D. ERM Enterprise Database 


Countywide Projects: 


1A2 Key Telephone System Replacement 
AMS Advantage Financial System Modifications 
CINEMA 


Countywide ORACLE Database & Applications Server Licenses 


Data Center(s) Upgrade to 10/100 Gigabit 

Enterprise Web Page Authoring / Design 

Fiber Buildout of Enterprise Network - Partnered w/ Traffic 
Geographic Information System 

Human Resources & Employee Self Service 

ISS Billing Program - Needs Assessment 

ISS PRM System - Needs Assessment 

Meridian Systems Telephone Instrument Replacement 
Network RR&I 

Network/Internet Security/Threat Management 

New Payroll System 

New Technology 

New Technology RR&I 

PBC Enterprise WEB Application Development 

PBX Systems Maintenance Upgrades 

SIM Portal Project, Phase II 

SONET - Smart Ring Network Redundancy System 
Telephone System Enhancements - S. Cty ACD & Various 
Video Distribution/Multicasting 

Visual Planning Technologies (VPT) - Equipment 
Visual Planning Technologies (VPT) - System 

Voice Over IP Gateway 

WAN / Enterprise Network Expansion/Upgrade 

WEB Enterprise Maintenance 

Wireless Infrastructure 
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225,000 
1,999,500 
246,000 


50,000 
240,000 
405,000 
670,100 
650,000 
100,000 
300,000 
400,000 
175,000 

12,500 

12,500 
300,000 

1,000,000 
250,000 
100,000 

1,560,000 

2,000,000 
475,000 
200,000 
715,000 
250,000 

25,000 
150,000 

40,000 
526,600 

45,000 
800,000 
475,000 


200,000 


$15,032,200 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 


FISCAL YEARS 2006-2011 
$(000) 
DEPARTMENT: INFORMATION SYSTEM SERVICES 
Approved Estimated Total 
FISCAL YEARS 2006 2007 2008 2009 2010 2011 6 Years 
FUNDING SOURCES 
AD VALOREM TAXES $12,489 $6,334 $3,500 $3,220 $3,060 $1,060 $29,663 
IINTEREST & OTHER 2,544 2,544 
BUDGETED REVENUES $15,033 $6,334 $3,500 $3,220 $3,060 $1,060 $32,207 
EXPENDITURES 
Advantage Production Server Upgrade $240 $240 
1A2 Key Telephone System Replacement 50 50 
810 Datura St Recabling 250 250 
CINEMA (RIMS) 405 405 
CJIS Equipment 225 225 
CJIS System 2,000 2,000 
Countywide Oracle Database & Applications Server Licenses 670 670 
Data Center Upgrade to 10/100 Gigabit 650 750 1,400 
ERM Enterprise Database 246 240 155 125 115 115 996 
Fiber Buildout of Enterprise Network 300 400 400 400 400 1,900 
Geographic Information System (GIS) 400 400 
Human Resources and Employee Self Service 175 175 
ISS Billing Program Needs Assessment 13 13 
ISS PRM System Needs Assessment 13 13 
Mainframe Computer Replacement 185 185 
Meridian Systems Telephone Instrument Replacement 300 300 
Network/Internet Security/Threat Management 250 500 500 500 500 2,250 
New Payroll System 100 100 
New Technology 1,560 1,049 2,609 
New Technology RR&I 2,000 850 2,850 
PBC Enterprise WEB Application Development 475 475 
PBX Systems Maintenance Upgrade 200 200 
SIM/Portal Project 715 715 
SMART Ring Network Redundancy System 250 250 250 750 
Telephone System Enhancements - Various 25 25 
Video Conference and Distribution 150 250 150 150 150 850 
Visual Planning Technologies (VPT) System 527 527 
Visual Planning Technologies (VPT) Equipment 40 40 
Voice Over IP Gateway 45 45 45 45 45 45 270 
Wide Area Network (WAN)/Information Hwy 800 900 900 900 750 4,250 
Wide Area Network (WAN)/Information Hwy RR&I 1,000 900 900 900 900 900 5,500 
PBC Enterprise WEB Application Maintenance 475 475 
Web Page Author/Design 100 100 
Wireless Infrastructure 200 200 200 200 200 1,000 
TOTAL EXPENDITURES $15,033 $6,334 $3,500 $3,220 $3,060 $1,060 $32,207 


Information System Services 
Summary of Capital Projects 
By Funding Source 
Fiscal Year 2006 Budget 
$ (000) 


The Information System Services Department is responsible for the County's data processing functions and serves not only 
BCC Departments but also the needs of the Constitutional Officers. Major projects under development include a Criminal 


Justice system and Civil Justice system for the Clerk of the Courts as well as enhancements for the County's Financial System. 


Ad Total 

Project # Description Valorem Other Budget 
1252 Advantage Production Server Upgrade $240 $240 
1238 1A2 Key Telephone System Replacement 50 50 
1251 810 Datura St Recabling 250 250 
1245 CINEMA (RIMS) 86 319 405 
1212 CJIS Equipment 0 225 225 
M018 CJIS System 0 2,000 2,000 
1214 Countywide Oracle Database & Applications Server Licenses 670 670 
{253 Data Center Upgrade to 10/100 Gigabit 650 650 
E900 ERM Enterprise Database 246 246 
1254 Fiber Buildout of Enterprise Network 300 300 
M010 Geographic Information System (GIS) 400 400 
1256 Human Resources and Employee Self Service 175 175 
1257 ISS Billing Program Needs Assessment 13 13 
1258 ISS PRM System Needs Assessment 13 13 
1264 Mainframe Computer Replacement 185 185 
1259 Meridian Systems Telephone Instrument Replacement 300 300 
1261 Network/Internet Security/Threat Management 250 250 
{240 New Payroll System 100 100 
1262 New Technology 1,560 1,560 
1263 New Technology RR&I 2,000 2,000 
1265 PBC Enterprise WEB Application Development 475 475 
1235 PBX Systems Maintenance Upgrade 200 200 
1237 SIM/Portal Project 715 715 
1231 SMART Ring Netword Redundancy System 250 250 
1247 Telephone System Enhancements - Various 25 25 
{211 Video Conference and Distribution 150 150 
1267 Visual Planning Technologies (VPT) System 527 527 
1266 Visual Planning Technologies (VPT) Equipment 40 40 
1202 Voice Over IP Gateway 45 45 
1268 Wide Area Network (WAN)/Information Hwy 800 800 
1260 Wide Area Network (WAN)/Information Hwy RR&I 1,000 1,000 
1247 PBC Enterprise WEB Application Maintenance 475 475 
1254 Web Page Author/Design 100 100 
1229 Wireless Infrastructure 200 200 
Total ISS Projects $12,489 $2,544 $15,033 
Total Appropriations $12,489 $2,544 $15,033 

Ad Total 

Fund Funding Recap Valorem Other Budget 

3901 Information Technology Capital Improvements $12,489 $319 $12,808 
3902 Court Related Info Tech Cap Improvements 0 2,225 2,225 
Total $12,489 $2,544 $15,033 


A-48 


6¢-V 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: 810 Datura St. Re-Cabling 


Description: This project is for the complete replacement of all the voice and data cable currently installed in the building. The current cable infrastructure within 
the facility has been in place since initial occupancy and is out of date technologically and does not meet current NEC codes. During the past year, small quantities 
of the new, up to code, cabling has been installed in conjunction with additional PC's, printers, etc. During the low voltage cable inspection process, the City o 


West Palm Beach has failed the installations and is requiring that virtually all existing cabling be replaced with compliant cable. This requirement encompasses 
voice and data cabling. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Cost Projections 


Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 


Acquisition IS RNA ES AAA | CE EIA ARE eS 
Construction E is le e E (A: E AE E 


Other 


Policy 1.4-a 
Policy 1.4-b 
pecial 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Ad Valorem 


Impact Fees aie BSD A A ATA CEA A ee 
Grants a PEA, E MAREA e AA 
Operating MO A E AAA ESE TANDA EA 
Bonds CAE AAA AAA AIN 


Other 


Total 
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Palm Beach County Capital Improvement Program 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Cinema (FY 2005 RIMS) 


Description: Palm Beach County requires an enterprise solution for document, image, and records management purposes. This solution should take advantage o 
existing technologies in order to leverage the County's current investment in IT hardware. One scenario is that ISS would be the centralized provider for most o 
the costs (the core system hardware and software) with individual departments funding their own requirements in terms of client (desktop) software and document 
scanning equipment. This project will be implemented in phases with this first phase being investigation and implementation of a pilot configuration as proof-of- 
concept. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Policy 1.4-a 
Policy 1.4-b 


Funding Projections 
Funding FY 2005 FY2006 FY2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Categ 


Ad Valorem 
Impact Fees PER PAS ee ee eee 
Grants os. RE OE GE EN 
Operating PEO EA: ERRE E PRA 
Bonds AN a. > li | 

Pl a LAS 


Other 


Total 


SY 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: CJIS Equipment 


Description: The CJIS Project is a multi-year effort for the development and implementation of a Criminal Justice Information System (Court Management 
System) to replace the current criminal justice system. This portion of the project funding is requested for the necessary computer hardware to implement the 
project. 


Capital Project Proposal 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition Policy Number 
Construction | | [Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 
pecial 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Categ Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 


(ease de 
Other EC EPC A OE BERTA A EP SO PEO 


Total 820 400 225 0 0 0 0 0 0 1,445 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: CJIS System 


Description: The CJIS Project is a multi-year effort for the development and implementation of a Criminal Justice Information System (Court Management 
System) to replace the current criminal justice system. This portion of the project funding is for development of the Application. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections No 


Spending FY 2005 FY2006 FY 2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 
Acquisition al cececeel 
Construction ¡EA ae: 


Other 13,341 2,397 2,000 


13,341 


Total 2,397 2,000 


Funding Projections 
Funding FY 2005 FY 2006 FY2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
Ist Year Ongoing 


Catego 


Ad Valorem 


Impact Fees AAA AAA 
Grants A A a AS MAS E A 
Operating As alta eel lo ae ON RI ES 
Bonds a Ee aS Pt lolo TN cel R 
Other 13,341 aa. el UE ban ic ee AS 


Total 13,341 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Countywide Oracle Database and Applications Server Licenses 


Description: The purchase of Oracle processor based licenses is necessary to support the redeployment of Planning, Zoning and Building's (PZ&B) applications to 
the UNIX, WEB server (Sunfire 15K), as well as provide for growth of existing and new WEB enabled applications. Four (4) of the processor based, database 
licenses are for the PZ&B application and two (2) are for WEB growth. In addition, four (4) processor based, application server licenses are needed for load growth 


and redundancies of existing systems. 


Cost Projections 
Spending FY 2005 
Prior FY's 


FY 2006 FY 2007 
Current Req 


FY 2008 FY2009 FY2010 FY2011 Beyond 


Element FY 2011 


Design 
Acquisition 
Construction 


Funding Projections 
Funding FY 2005 
Prior FY's Current 


FY 2006 FY 2007 
Request 


FY 2008 FY2009 FY2010 FY2011 Beyond 


Catego FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Total 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 


Total lst Year Ongoing 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Data Center(s) Upgrade to 10/100 Gigabit 


Description: This project encompasses the upgrade of the data center switching core to 10 Gigabit with 100 Gigabit uplinks. This core speed increase is required 
due to the volume of data transmitted, as well as the volume of data backed up within the data centers at the Government Center and EOC. This is anticipated to be 
a 2 year project. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Cost Projections 


Spending FY2005 FY2006 FY2007 FY2008 FY 2009 FY 2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design Comp Plan Element 

Acquisition A Ce a E SA A Y 

Construction ANA AR id le lol 

Other AAA Aa AN TIA SO AOL... TL Orea 
Policy 1.4-b 


Total 0 650 750 0 0 0 0 0 1,400 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY 2009 FY 2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Catego 


Ad Valorem 
Impact Fees pl 
Grants E =c 
Operating E 
Bonds "ETA 
Other 


Total 


ss-v 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: ERM Enterprise Database 


Description: This project is for continuation of ISS’s development and implementation of ERM’s Enterprise Database application by incorporating 
additional Divisions/Sections into the database and application: Financial Management, Public Outreach, Information Technology, Maritime Resources, 
Shoreline Enhancement & Restoration, Habitat Enhancement & Restoration and Engineering Services. Scope of work and cost estimate provided by 
ISS. 


Comprehensive Plan 


Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total 
Category Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Positions 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Fiber Buildout of Enterprise Network - Partnered w/ Traffic 


Description: This project is to continue to extend the PBC private fiber network to County facilities for the purpose of maximizing network performance and 
containing ongoing expenses associated with leased communication facilities. We are partnering with Traffic Operations to leverage the combined network 
footprint of both organizations and; thereby, mitigate expenses where possible. We are also beginning to leverage cost sharing scenarios by providing network 
transport service to local government entities including the Palm Beach County School Board and several municipalities. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 


Element Prior FY's Current High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other — 


Total 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Geographic Information System (GIS) 


Description: Purchase, installation and development of a Geographic Information System. The system will include a multi-feature common base map (geodetic 
control, digital ortho photography, parcel and planimetric maps) technology, and an operational data model (ODM) to access enterprise data for disaste 
preparedness and to serve governmental agencies and the public. The planned expenditure for FY 2006 include: digital ortho photography updates and 
planimetric map updates. These expenditures and other activities in the GIS project are reviewed and approved by the GIS-PAC committee. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 

Design Comp Plan Element 
Acquisition 
Construction 
Other Policy 1.4-a 

Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 400 
Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 400 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Human Resources and Employee Self Service 


Description: This project will continue the development of modules for the new HR applications. These modules include the Employee Fair Employment, Tuition 
Reimbursement, Leave Request Management, Disciplinary Action and Test Assessment components. This funding is also required to provide data from the HR 
application to the Secure Identity Management (SIM) and Directory Service initiative currently underway. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Cost Projections 


Spending FY2005 FY2006 FY2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Construction 
Other 


Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 
pecial 


Total 


Funding Projections 
Funding FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 


Categ Prior FY's Current Request FY 2011 


Ad Valorem 


Impact Fees O tea 


Grants iM 
Operating ees 
Bonds Reine 
Other MERA 


Total 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Meridian Systems Telephone Instrument Replacement 


Description: This project is for the replacement of all currently installed 2006, 2008 & 2016 type telephone instruments associated with the Meridian Telephone 
systems located at 200 N. Dixie Highway (JCC), the Airport Hilton Complex, and the Belvedere Rd. complex with 3900 series instruments. The telephone 
instruments currently installed on the Meridian system were originally installed in 1990. During calendar year 2004, the manufacturer ceased making these 
instruments and began the production of the 3900 Series instruments as a replacement for the 2000 series sets. New 2000 series instruments are no longer available 
for procurement and all original telephone instruments that have been replaced due to troubles, CWO's, etc. have been replaced with refurbished instruments. The 
failure rate of the refurbished units is very high often requiring replacement multiple times in a relatively short period of time. BellSouth (current post warranty 
maintenance vendor under contract) has not been able to obtain reliable refurbished replacement units and has advised us that replacement to the newer, current 
manufacture instrument (3900 series) should occur as quickly as possible. Under this project the instruments would be replaced by the contract vendor and they 
would also conduct required user training. Installation would be conducted after normal working hours to reduce work center disruptions. Training would be 
conducted during normal work hours. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Cost Projections 


Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 
Acquisition 
Construction 
Other 


Policy 1.4-a 
Policy 1.4-b 


Total 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY 2008 FY2009 FY2010 FY 2011 
Prior FY's Current Request 


Operating Cost Projections 
Ist Year Ongoing 


Beyond Total 


Catego 


Ad Valorem 


Impact Fees e a e oo, POB: 7 MA a a 
Grants APA OEA AAA NEP 
Operating TO! RRA AT | IRE? AS TS ES RA 
Bonds ad io a cl ol ca A a ld 


Other 


Total 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Network/Internet Security/Threat Management 


Description: Manage the design and daily operation of the County's Network Security including firewalls, foreign networks, virus control, mail handling, 
authentications and intrusion management systems. This also includes encryption necessary to meet certain Federal and State data privacy requirements. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 


Acquisition [SNIE CRUE ¡RA 


Construction 


Other 1,000 500 500 


Policy 1.4-a 
Policy 1.4-b 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total 
Prior FY's Current 


Operating Cost Projections 
Ist Year Ongoing 


Cate 


o 


Ad Valorem 


Impact Fees MS PES A | B| OE: O A ee 
Grants A a Al E E CAR ATA 
Operating la | ey RA e cl Lol SL plebe ll tad | 
Bonds cad ls SL ee a A, al et lg ee 
Other PR PAP EAS AA A AOS A Y ara nr da 
Total 3,750 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: New Payroll System 


Description: A new payroll system is required for BCC Departments and certain other County Agencies to replace the payroll component of the existing HRMS 
System. Currently, there is not an efficient interface between this existing system and the new County financial system, AMS Advantage 3.x. As the County 
continues to reduce its reliance on the mainframe computer system (where the existing payroll system operates), and moves toward WEB-based operating 
environments, this new payroll system will be required. Options for the new system include: purchase from same vendor as County financial system (AMS), 
purchase from another vendor, or develop compatible system in-house. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request < FY 2011 High Hazard Area Y/N 
Revitalization Overlay 

Design 
Acquisition 
Construction 

Policy 1.4-a 

Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: New Technology 


Description: This project will continue the purchase and deployment of new equipment and initiatives in an effort to move the County from a mainframe centric 
computing environment to a modern, open systems environment. This environment includes client/server components as well as other hardware and software 
components to meet the current and future needs of the County as technology evolves. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections 
Spending FY2005 FY2006 FY2007 FY2008 FY 2009 FY 2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 
Acquisition 
Construction 


6,969 1,597 1,560 1,049 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 
Catego 


Ad Valorem 6,969 


Impact Fees a | sd | ee a ce 
Grants EOS IA ee) A DEIA ee ES A 
Operating hal cosa lis aaa baina ele y ripe O nar VEE os di a EE 
Bonds hs FA: do clio cul, de loc: lle da lio cl E 


Other 


Total 6,969 1,597 1,560 


1,049 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: PBC Enterprise WEB Application Development 


Description: This project will continue the development of applications to support Enterprise WEB initiatives. These include the Security module for DOT Net 
applications and the integration of Benefits Management with the new HR employee Self Service module. These funds will also be used to rewrite the existing 
United Way, Administrative Calendar and Events Calendar to the DOTNet standards. Other projects include: developing and administering non-departmental, 
reusable components which will save future development costs. The conversion of the Community Services Department Tracking System to an Enterprise solution 
will also be started under this project. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections 


Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 


Acquisition MASAS AE AEREAS, METE SETA 
Construction AA e ss alo al eS | 


Other 


Total 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Catego 


Ad Valorem 


Impact Fees Ad o E A oe el A ae ASA | 
Grants PALA a | le e > AE | 
Operating Lae Ol AAA a a FSS es AE: a BEA 
Bonds MO a e ara do Jl a lc A A 


Other 


Total 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: SIM / Portal Project - Phase II 


Description: This project continues the efforts of the Novell Metadirectory Project implemented during FY 2004. This project will provide a secure metadirectory 
of all County IT system users, the systems they are authorized to use, and their user profiles. This will provide a single point of reference for all users eliminating 
redundancy and incomplete data. Additionally, County users will have one point of entry into County systems, the "portal", and will be able to access applications 
nearly seamlessly. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 

Design 
Acquisition 
Construction 
Other Policy 1.4-a 

Policy 1.4-b 
Total Special 


Funding Projections Operating Cost Projections 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: SMART Ring Network Redundancy System 


Description: Manage the design and daily operation of the County's Network Security including firewalls, foreign networks, virus control, mail handling, 
authentications and intrusion management systems. This also includes encryption necessary to meet certain Federal and State data privacy requirements. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition Policy Number 
Construction Paro E PTE | Priority Ranking: 
Other Policy 1.4-a 

Policy 1.4-b 
Total 1,000 500 250 500 500 500 500 0 0 3,750 pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 

Catego Prior FY's Current Request FY 2011 

Ad Valorem 

Impact Fees 

Grants 

Operating 

Bonds . 

Other 


Total 500 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Video Distribution/Multicasting 


Description: Build out of the Video Streaming Infrastructure to allow distribution of diverse media streams by multicasting to facilitate such uses as Video 
Conferencing, Remote Video Training, Video on Demand, etc. Remote Video Training has been successfully implemented in projects with Employee Relations, Fire 
Rescue, and Community Services. We are also supporting increased Video Conferencing initiatives including this years deployment of remote traffic court to 
Wellington and South County, Public Defender interview capability to prisoner containment areas within the main jail, and remote expert testimony. We have 
requests for future service to include additional prisoner interview facilities and additional video training on demand. In support of the increased delivery o 
demand video, we also need to increase the back-end infrastructure supporting the encoding and archiving of the delivered video. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition [Ses ¡are | NEL PSR ¡TENIS | | | RAS 

Construction Ex e ee E ing: 

Other 200 250) 1soj aso] soj iso) asof S300] | Policy 1.4-a 
Policy 1.4-b 

Total 200 250 150 250 150 150 150 0 0 1,300 Special 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY2006 FY 2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


L9-V 


Palm Beach County Capital Improyement Program 


Project Title: Visual Planning Technologies 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Description: The VPT project is a multi-agency cooperative effort encompassing local, state and federal agencies. It is a criminal justice data initiative to establish 
crime data sharing and analysis capabilities on a countywide scale. 


Cost Projections 
Spending FY 2005 
Element Prior FY's Current 


Funding Projections 
Funding FY 2005 
Catego Prior FY's Current 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


FY 2006 FY 2007 
Request 


FY 2006 FY 2007 
Req 


FY 2008 FY 2009 - FY 2010 FY 2011 


FY 2008 FY2009 FY2010 FY 2011 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 
pecial 


Operating Cost Projections 
lst Year Ongoing 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Visual Planning Technologies 
Description: The VPT project is a multi-agency cooperative effort encompassing local, state and federal agencies. It is a criminal justice data initiative to establish 


crime data sharing and analysis capabilities on a countywide scale. This portion of the project funding is requested for the necessary computer hardware for this 
project. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition Policy Number 
Construction Priority Ranking: 
Other Policy 1.4-a 
Policy 1.4-b 


Total 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


6 Y 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: WAN/Enterprise Network Expansion/Upgrade 


Description: This project encompasses the addition of new campuses and facilities into the network and the upgrade of network capacity to support increasing 
customer demand. This also includes transitioning the core transport service to optical wave-length switching to accommodate increases in bandwidth demand, 
including, but not limited to, applications such as the Storage Area Network, Cinema Document Management, VPT Data Sharing, and Realtime Video Training and 


Conferencing. 


Cost Projections 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Element Prior FY's Current Rea FY 2011 


Design 


Acquisition 
Construction EE SEO ee e AAA 
Other eo): 1200). 8001. 000 S00) 900) 5 Bo. MO fe OSO 


Total 1,600 1,200 800 900 900 900 750 0 0 7,050 


Funding Projections / 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Category Prior FY's Current Request FY 2011 


Ad Valorem 1,600 1,200 
Impact Fees 

Grants 

Operating 

Bonds 

Other - 


Total 1,600 1,200 


Comprehensive Plan 

In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 
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Palm Beach County Capital Improvement Program 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Wireless Infrastructure 


Description: Expansion of the PBC wireless network infrastructure to facilitate an increasingly mobile workforce. The number of wireless access points deployed 
has increased over 1000% within the past 12 months. We are also providing public service "wifi" capability within select County facilities including Courthouses, 
the Government Center, and the PBIA main terminal facility. This capability is also being deployed as part of a hybrid solution extending high speed data 
capabilities to Public Safety and field service personnel with a range of strategically deployed "Hot Spots". 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections 


Spending FY 2005 FY2006 FY 2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 


Element Prior FY's Current Request FY 2011 


Design 


Acquisition AAA? UL, Era dd RE LTE 
Construction MEE E L Tosa A A CI NP AA 
Other sooj 100) zoo 200200] 200) zo | | 190 


800 


Total 100 200 200 200 200 200 0 0 1,900 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Catego 


Ad Valorem 


Impact Fees ee Se Hi Gl sel AI. ce A PEE 
Grants [TAS o A AT ad dd Pee Ss 
Operating ee Sa Bit dore OL. AAA TEO AF 
Bonds pere Mil ate Sei sale Mil Serer | 


Other 


Total 


PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 


Title Network RR&I 
Description $1,000,000 


Maintenance of the existing network infrastructure including hardware and cabling cost. This includes 
both fiber and copper cable within and between Palm Beach County facilities. 


2006 $2,000,000 


N 


NN ||| 


Title New Technology RR&I 


Description 
The “New Technology - RR&I” capital project, initiated in FY 2000, is intended to provide funding to 
maintain the New Technology components installed under the “New Technology” capital project. 
Once a new structure is built, certain capital maintenance costs are part of the life of the assets. 
Examples include: Hardware Maintenance Agreements, Upgrade and/or expansion to systems to 
extend their usefulness to the County, and Replacement systems for the systems which are at the end 
of their useful life. 


Title Mainframe Computer Replacement 
Description 2006 $185,000 


This request is for funding to replace the existing 7060-H50 enterprise mainframe computer with a 2007 AA 
smaller mainframe in FY 2006 to reduce annual software license fees. No additional staff is required [2008 (e E 


and maintenance costs will be reduced. 2009 


HANA E 
CREE 


U E dia 


o 


Title Advantage Production Server Upgrade 


Description 
This project proposal requests funding necessary to upgrade the SUN server that supports the 

Advantage financial applications to improve transaction processing time. Also included is an upgrade 
for the related SAN disk storage space to accommodate the increased storage requirements. Requested 
are $150,000 for the SUN System expansion card and $90,000 for the SAN disk storage. No services 
or future year expenditures are required relative to this upgrade. 


© 


Title PBC Enterpise Web Application Development 


Description 
This project will continue the maintenance and support of the deployed applications that support the 
Enterprise initiatives. This includes the Menu and User Access portion of the Security module for 
DotNet applications, and the first phase integration of the existing web applications to the E-directory 
solution. Funding is also required for maintenance of the Position control, Class and Pay, and 
Employee Self Service modules of the new HR application. The deployment and maintenance is the 
first phase of the Applicant Tracking Module of TED. 


Title Enterpise Web Page Author / Design 
Description 2006 $100,000 


This project will support the development of our static County Intranet website and related 2007 
Internet pages as well as assisting in the implementation and deployment of the County 2008 


er a 
Internet redesign. OFE EA Sate 
ie Ltr 
CRES 


EEEE 

ZOE aF H 
0 

2 EFREN 

[PIBES 


© 
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PALM BEACH COUNTY CIP & CAPITAL BUDGET 
-. FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 
gram - Needs Assessment 


Title ISS Billin 
Description 

This project will allow ISS to begin examining potential replacement systems for the current ISS 
billing program. As the department moves away from mainframe computer applications, identification 
of potential replacement billing systems will ensure the continued successful performance of this 
‘critical operating function. 


Pro 


iscal Year 
006 $12,500 


Title ISS PRM System - Needs Assessment 
Description 
This project will allow ISS to begin to examine potential replacement systems for the current ISS PRM 
system / time keeping program. As the department moves away from mainframe computer 

applications, identification of potential replacement timekeeping systems will ensure the continued 
successful performance of this critical operating function. 


2007 | |] 
2008 [| | 
2009 | 
poro | | 
por LA] 


fF 
pt 
N 
r 
© 
o 


Description $50,000 


This project replaces antiquated 142 key telephone systems at various county facilities and work 
centers. Replacement activity will continue into the next fiscal year. 


m 


Description $25,00 


This project will fund, purchase, and install new hardware and software enhancements and features to 
m |the existing telephone systems serving the County. 


HU 
> | 
aa 
SAA: 
al 
$25,000 


iscal Year 
006 
007 
008 
009 
010 


Title Voice Over IP Gatewa 


Description 
This project is for the procurement and installation of IP Telephony Gateway equipment. 


|N|[N|N|N|N|N|" 
olo 
+ |m 
Dil 


Description 
This project provides for the procurement and installation of equipment, material, hardware, software, 
and firmware associated with the upgrade of various County-owned PBX telephone systems associated 


configured and operating with equipment and software versions and releases that are deemed no 
longer supportable. Systems that fall into this category would not be supported by vendors or 
== | manufacturers of the systems. 
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CAPITAL IMPROVEMENT 
PROGRAM 


Miscellaneous/Non-Department Specific 


*Countywide 


FISCAL YEARS 2006 - 2011 


ers Board of County Commissioners 
a: Miscellaneous/Non Department Specific 
ORIO) 


wawa Sb e AD 
art 


) 


S 


Jupitor inkt 


E 
6 la: ss 
pe A 
ASG) iss 
(59) 493 baa 


ATLANTIC OCEAN 


1 - 7 = Commission Districts 
A = New Funded Project (see next page) 


MAP LEGEND 
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FY 2006 Approved Funding 


Projects Amount 


A. Mounts Botanical Garden 
Botanical Garden Walkway $120,000 
Design and Plant - East and North Shores of Garden Lake 35,000 
Canopy Restoration 50,000 
Propagation/Mist House 35,000 
Restorative Design and Garden Area Replanting 65,000 


Countywide Projects: 
Countywide Community Revitalization 3,700,000 


Total $4,005,000 
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DEPARTMENT: MISCELLANEOUS/NON-DEPARTMENTAL SPECIFIC PROJECTS 


FISCAL YEARS 


FUNDING SOURCES 


AD VALOREM TAXES 


BUDGETED REVENUES 


EXPENDITURES 


Countywide Community Revitalization 
Mounts Botanical Garden Walkway 
Canopy Restoration 

Restorative Design and Replanting 
Propagation/Mist House 

Design and Plant-East and North of Lake 


TOTAL APPROPRIATIONS 


CAPITAL IMPROVEMENT PROGRAM 


PALM BEACH COUNTY 


FISCAL YEARS 2006-2011 


Approved 
2006 


4,005 


$4,005 


$ (000) 


2007 


2,900 


$2,900 


2,900 


$2,900 


2008 


2,900 


$2,900 


2,900 


$2,900 


Estimated 
2009 


2,900 


$2,900 


2,900 


2900 


2010 


2,900 


$2,900 


2,900 


$2,900 


2011 


2,900 


$2,900 


2,900 


$2,900 


Total 
6 Years 


18,505 


$18,505 


18,200 
120 
50 

65 

35 

35 


$18,505 


Miscellaneous/ Non-Department Specific 
Summary of Capital Projects 
By Funding Source 
Fiscal Year 2006 Budget 


$ (000) 


The following capital projects are not specific to any department or are a department's single request. 


Project No. 


AG08 
AG09 
AG06 
AG10 
AGII 


Fund 


3804 


Description 


Countywide Community Revitalization 
Mounts Botanical Garden Walkway 
Canopy Restoration 

Restorative Design and Replanting 
Propagation/Mist House 

Design and Plant-East and North of Lake 


Total Non-Departmental Funding 


Funding Recap 


Public Building Improvement 


Total 
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Ad 


Valorem 


$3,700 
120 


Ad 


Valorem 


$4,005 


$4,005 


Total 
Budget 
$3,700 
120 
50 
65 


35 
35 


$4,005 


Total 
Budget 


$4,005 


$4,005 
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Palm Beach County Capital Improvement Program 
FY 2005 - FY 2010 ($ in 1,000) 
Captial Project Proposal 


Project Title: Countywide Community Revitalization 


Descripton: Capital projects to promote stabilization and revitalization efforts for deteriorated residential neighborhoods in unincorporated 


areas of Palm Beach County. 


Cost Projections 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 
Prior FY's Current Request 


Beyond 
Element FY 2011 
Design 
Acquisition 
Construction 
Other 


E. O A AROS: A RIOS ee, 
4,340 


8,570 


Total 4,340 3,700 2,900 2,900 2,900 2,900 2,900 2,900 34.010 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 
Prior FY's Current Request 


l Beyond 
Catego FY 2011 
Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


10,010 2,900 3,700 2,900 2,900 2,900 2,900 2,900 2,9001 34,010 


Total 10,010 2,900 3,700 2,900 2,900 2,900 2,900 2,900 2,900 34,010 


Comprehensive Plan 

In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 


U/S 


Operating Cost Projections 
Ist Year Ongoing 


PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 


Fiscal Yeal Amount | 
$120,00 
2007 aT 
2008 oaod 
CI A 

a 

LA 


Title Mounts Botanical Garden Walkwa 
C scription: Many areas of the 21,000 square foot concrete walkway winding through the Mounts Botanical 
Garden are in need of replacement. The walkway, which has been in existence for many years, has cracks and 
aneven spots. This comes from tree roots running under the walkway and ground settling. Since this garde 
h ts many visitors and activities, it is necessary to replace for safety reasons. 


o 


2010 
2011 
$120,00 


a A 
2008 | 
2009 | | 
A | 
pon | | 


LSN] 
2008 HE 
2009 | | 
Zoo g 
Total | 


o 


lide Canopy Restoration: Large Ornamental and Shade Trees 

Description: During the hurricanes of 2004, approximately 70% of the large tree canopy was destroyed. This 
¢ ject involves the partial replacement of that loss. Twenty-five large flowering, fruit and shade trees would bel 
s-.2cted, purchased and installed throughout the garden with respect to our current master site plan. 


© 


Tile Restorative Desi the Garden Area 

Description: This project involves restorative design and replanting critical garden areas which were damaged 
by the 2004 hurricanes. This is needed to continue our current Extension and Botanical Garden programs. 
¿ zas to be included: Sun Garden, Light Tropical Shade Garden, Tropical Forest Garden, Rainbow Garden, 


L tterfly Garden, Hutcheson Complex Native Garden, FYN Garden. 


o 


Ou EA 
$65,000 


Fiscal Yea} Amount 


i a 
os | | 


2009 | |] 
2010 | | 
e 2] 
[Total] 


$35,00 


y ation/Mist House 
] scription: This is a 10' x 10' structure to support the propagation of plant material critical to the planting and 
enhancement of the existing garden and programs. Many of the plants used in the interpretation and annual 
operation of the garden cannot be purchased in a timely and cost effective manner. A new structure would 
t aefit our programs. 


© 


© 


2007 | |] 
208 l oo 
ES 
a 


Title Design and Plant-East and North Shores of Garden Lake 

I™scription: This project involves a design for water plants, used for many retention ponds and drainage 
« stems that are representative of South Florida. This project also allows the garden to maximize the central 
feature of our garden, the 2-acre lake. 


© 
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CAPITAL IMPROVEMENT 
PROGRAM 


Environmental Resource Management 


*Environmentally Sensitive Lands 
*Beach Preservation 


FISCAL YEARS 2006 - 2011 


age Board of County Commissioners 

E à ; 

O Environmental Resources Management 
ORO 


WN OU E O PE a DA 
LQ A 
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6 
g 
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FY 2006 Approved Funding 


Projects 


Coral Cove Dune Restoration 

Jupiter - Carlin Park Shore Protection II 
Juno Beach Shore Protection 

Intracoastal Waterway Beach Sand 

Singer Island Shore Protection / Dune Restoration 
Lake Worth Inlet Management 

Palm Beach Mid Town Shore Protection 
Phipps Beach Shore Protection 

South Palm Beach Dune Restoration 
South Lake Worth Inlet Management Plan 
Ocean Ridge Shore Protection 

Delray Beach Shore Protection V 

North Boca Shoreline Protection II 
Central Boca Shore Protection 

South Boca Raton Shore Protection III 


A. 
B. 
€. 
D. 
E. 
F; 
G. 
H. 
L 
J: 
K. 
L. 
M. 
N. 
O. 


Countywide Projects: 


Emergency Beach Projects 
Environmental Restoration 

Shoreline Protection Program Activities 
Vegetation Incentive Program 


Total 


B-02 


Amount 


$4,000 
122,000 
1,309,000 
2,000 
570,000 
80,000 
3,000 
24,000 
2,000 
35,000 
115,000 
13,000 
344,000 
328,000 
493,000 


11,000 
500,000 
308,000 


1,000,000 


$5,263,000 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


$000) 
DEPARTMENT: ENVIRONMENTAL RESOURCE MANAGEMENT 
Approved 
FISCAL YEARS 2006 2007 2008 
FUNDING SOURCES 
AD VALOREM TAXES 2,600 3,600 3,600 
TOURIST DEVELOPMENT TAX 2,492 2,606 2,724 
INTEREST/OTHER/PERMITS 171 280 294 
BUDGETED REVENUES $5,263 $6,486 $6,618 
EXPENDITURES 
Central Boca Shore Protection 328 8 4 
Coral Cove Dune Restoration 4 2 4 
Delray Beach Shore Protection V 13 3 611 
Emergency Beach Projects 11 11 11 
Environmental Restoration 500 500 500 
Intracoastal Waterway Beach Sand 2 2 6 
Juno Beach Shore Protection 1,309 1,258 1,003 
Jupiter Carlin Shore Protection II 122 114 155 
Lake Worth Inlet Management 80 1,314 1,097 
North Boca Shore Protection II 344 12 12 
Ocean Ridge Shore Protection 115 90 90 
Palm Beach Midtown Shore Protection 3 3 5 
Shoreline Protection Activities 308 387 403 
Phipps Beach Shore Protection 24 13 13 
South Lake Worth Inlet Management 35 35 45 
South Palm Beach Dune Restoration 2 2 2 
Singer Island SP/Dune Restoration 570 705 630 
South Boca Raton Shore Protection III 493 27 27 
Vegetation Incentive Program 1,000 2,000 2,000 
TOTAL APPROPRIATIONS 5,263 6,486 6,618 
l J 1 ] J l j 1 l ] 


Estimated 


2009 


2010 


2011 


3,600 
3,114 
307 


$7,021 


Total 
6 Years 


20,600 
16,763 
1,654 


__ $39,017 


856 
24 
1,328 
70 
3,000 
20 
5,315 
3,135 
5,594 
418 
565 
23 
2,220 
92 
382 
12 
4,335 
628 
11,000 


39,017 


Environmental Resources Management 


Summary of Capital Projects 
By Funding Source 
Fiscal Year 2006 Budget 


$ (000) 


The Department of Environmental Resources Management (ERM) is responsible for programs related to the protection and 
enhancement of the environment. The Department's FY 2006 capital projects budget relates primarily to the beach 
renourishment program. Major beach renourishment program projects involve shore protection at various sensitive beach areas 
along the County's coastline. Other planned activities include the Environmental Restoration Program and Invasive Vegetation 


Management. 


Project # 


EL00&104 
Elll 


MOS1 
M040 
M041 
M033 
M021 
M045 
M028 
M023 
M039 
M015 
M034 
M035 
M100 
M037 
M016 
M046 
M044 
3652 


Fund 
3900 
3652 


Description 


Vegetation Incentive Program 
Environmental Restoration 


Beach Projects 


Central Boca Shore Protection 

Coral Cove Dune Restoration 

Delray Beach Shore Protection V 
Emergency Beach Projects 
Intra-Coastal Waterway Beach Sand 
Jupiter/Carlin Shore Protection II 
Juno Beach Shore Protection 

Lake Worth Inlet Management 

North Boca Shore Protection H 

Ocean Ridge Shore Protection 

Palm Beach Midtown Shore Protection 
Phipps Beach Shore Protection 
Shoreline Protection Program Activities 
Singer Island Shore Protection/Dune Restoration 
South Boca Raton Shore Protection HI 
South Lake Worth Inlet Management 
South Palm Beach Dune Restoration 
Reserves 

Total Beach Projects 


Total Environmental Resources Mgmt 


Funding Recap 
Capital Outlay 


BEACH IMPROVEMENT 
Total 


B-04 


Ad 


$1,000 
500 


$1,500 


1,100 


$1,100 


$2,600 


Ad 


_Valorem_ 


$1,500 
1,100 


$2,600 


Tourist 


Tax 


2,492 


$2,492 


BEZA 


Tourist 


Tax 


2,492 


$2,492 


Interest Total 
& Other Budget 

$1,000 

500 

$1,500 

$328 $328 

4 4 

13 13 

11 11 

2 7 

122 122 

1,309 1,309 

80 80 

344 344 

115 115 

3 3 

24 24 

308 308 

570 570 

493 493 

35 35 

2 2 

(3,592) 0 
$171 $3,763 
S171 $5,263 

Interest Total 

_& Other Budget 
$1,500 

171 3,763 

$171 $5,263 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Central Boca Shore Protection 


Description: Construction and monitoring of a beach nourishment project located between the North Boca Project (approximately R-212) and Boca 
Inlet (approximately R-222). This is a reimbursement project to the City of Boca Raton. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


s0-4g 


Design 
Acquisition 
Construction 
Other 


Total 


Funding Projections 


Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 


Categ Prior FY's Current Request 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Beyond 
FY 2011 


Total 


Comp Plan Element 

Policy Number 

Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


90-4 


] i | | ] ] j i 1 i i l i | 1 | J i 
Palm Beach County Capital Improvement Program 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Delray Beach Shore Protection - V 


Description: Planning, design, permitting, construction, monitoring of a beach nourishment project between George Bush Boulevard and Linton 
Boulevard. Through an Interlocal agreement with the City of Delray Beach, Palm Beach County provides the local share of the funding through 
September 30, 2023. This is a reimburseable project to the City of Delray Beach. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY2008 FY 2009 FY2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 
Acquisition 
Construction 


Operating Cost Projections 


Funding FY 2005 FY 2006 FY 2007 FY2008 FY 2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 


Prior FY's Current FY 2011 


Ad Valorem 


Impact Fees A A lso ll 
Grants AAA EEES A S) 
Operating A o ee ic 
zis DIE E: E: VE Ges ES: es (eee NI 
Other Lo 3| 


Total 


3,028 


L0-4 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Environmental Restoration 


Description: Restoration of public water bodies such as the Lake Worth Lagoon, Chain of Lakes and Loxahatchee River. It is anticipated that these 
funds will provide a source for matching funds to other funding sources, including state and local grants in the future. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N Y 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total Managed Growth Tier N 
Element Prior FY's Current Reg FY 2011 High Hazard Area Y/N N 
Revitalization Overlay N 
Design Comp Plan Element 
Acquisition E IA Policy Number 
Construction Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total 
Category Prior FY's Current Req FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Ad Valorem 
Impact Fees 


Grants 
Operating 
Bonds 
Other 


Total 


i l 1 | i 
Palm Beach County Capital Improvement Programs 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Juno Beach Shore Protection 


Description: Feasibility study, environmental assessment, design engineering, permitting, construction, and monitoring of a beach restoration project in 
the vicinity of Juno Beach. Construction of the project includes exotic vegetation removal, offshore dredging and placement of fill and the planting o 
native salt-tolerant vegetation. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY2008 FY 2009 FY 2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


Acquisition 
Construction 
Policy 1.4-a 
Policy 1.4-b 
13,493 2,848: 1,309 1,258 1,003 462 1,080 530 pecial 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Ad Valorem 


Impact Fees a ceras ia e pr lc ee |e 
Grants A o ii AE 
Operating T lid: SA 
Bonds Cat al ET | ne A 
Other 8,417 


Total 14,267 2,073 1,309 1,258 1,003 203 462 1,080 530 22,186 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Jupiter Carlin Shore Protection II 


Description: The planning, design, permitting, and monitoring of a beach renourishment project from Jupiter Beach Park through Carlin Park. The 
project includes the placement of 600,000 cubic yards of sand dredged from offshore, tilling of the beach and both physical and environmental 
monitoring. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 

Policy 1.4-b 

pecial 


Cost Projections 
Spending FY2005 FY2006 FY2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total 
Element Prior FY's Current Request FY 2011 


Design 1,077 134 40 35 35 35 35 35 45 1,471 
Acquisition 


RES A EA A A ee 
Construction ___ 4,218 1,009 | 1,080] s0o| 7,946 
A A E MT E AA A A a 


Other 


60-4 


5,296 863 122 114 155 584 1,044 1,115 125 9,417 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Ad Válorem 


Impact Fees all a A ral ate | 
Grants ELE O ADA PEO REO ES LEO A 
Operating Ea AO AA A II E OS O E IA 
Bonds er a aaa | A E AE LE 
Other 4154) iarsa 114 


Total 114 155 584 1,044 1115 125 9,417 | |Positions 


i j i l } i i 1 i j l l j l l ] i 
Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: North Boca Raton Shoreline Protection 


Description: Construction and monitoring of a beach re-nourishment project located between the north city limits (approximately R-205) and Red Ree 
Park (approximately R-212). This is a reimbursable project to the City of Boca Raton. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY 2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 


Revitalization Overlay 
Design 1 


3 12 12 
Acquisition ME CUE ERE: 


12 16 22 12 20 119 


IO ASP Le ae PEO E as | 
Construction BL LY To TL Minos ing: 
Other 1s9] 878] 332 [| CT _ | | | 140|| Polcy14-a 


Policy 1.4-b 


Total 217 878 344 12 12 16 22 12 20 1,533 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 


a O al A al A 
Other 1,075 


Total 1,075 20 344 12 12 16 22 12 20 1,533 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Ocean Ridge Shore Protection 


Description: Planning, design, permitting, construction, monitoring, and maintenance of a beach nourishment/restoration project between South Lake 
Worth Inlet and 1.42 miles to the south. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
: Revitalization Overlay 
Comp Plan Element 


100 115 90 
ETA NES: MESES AO PTA PAS AA A 
reol- EAT A EA A e A e 
AUTE IS E TS IA TE, DAN AO A 2 A 
Policy 1.4-b 
7,799 6,189 50 Special 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 90 14,603 


TI-d 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 

Capital Project Proposal 


Project Title: Palm Beach Midtown Shore Protection : 


Description: This is a municipal sponsored beach nourishment project extending from Clark Avenue to Gulfstream Road in the Town of Palm Beach. 


Project activities include acquiring monitoring data, and coordinating project efforts with the Town of Palm Beach, the Army Corps of Engineers and 
the Department of Environmental Protection. 


Comprehensive Plan 
In Comp Plan Y/N 

Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 
Acquisition 
Construction 


Policy 1.4-a 
Policy 1.4-b 
pecial 


Funding Projections 
Funding FY2005 FY 2006 FY2007 FY 2008 FY2009 FY2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Catego 


Ad Valorem 


Impact Fees EE | VA ET. I | ees Se ee GE 
Grants IA A A: SE E 
Operating ¡a A ETA A A: PIO SIA E A 
Bonds Estad al ¡MERC E: 
Other RS 


Total 


ti-d 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Phipps Beach Shore Protection 


Description: This is a municipal sponsored beach and dune nourishment project extending 1.9 miles northward from Sloan's Curve in Palm Beach. The 
County has been asked to cost-share on a reimbursement basis. Construction of the project is expected to include beach and dune nourishment and 
planting of native salt-tolerant vegetation. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY 2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 
Acquisition 
Construction 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Req FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Catego 


Ad Valorem 


Impact Fees re lo el e lc E E] 
Grants E e alos Me es e ade dl 
Operating AAN a Oe: ete A LA 
Bonds A A a aie PROS. 


Other 


953 20 24 13 13 13 16 


13 110 


Total 1,175 


tl-a 
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Palm Beach County Capital Improvement A 
FY 2006 - FY 2011 ($ in 1,000) 

Capital Project Proposal 


Project Title: Singer Island Shore Protection / Dune Restoration 


Description: The planning, design, permitting, construction, and monitoring of the project extending from John D. MacArthur Beach State Park, 
through the center of Singer Island to Ocean Reef Park. The initial phase of the project includes exotic vegetation removal, fill acquisition and 
placement, planting of native salt-tolerant vegetation, and a study of marine sediment distribution. 


Comprehensive Plan 

In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 
pecial 


Cost Projections 


Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


CN 
A 


105 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Cate 


Ad Valorem 


Impact Fees es | PEP: a ee AIR: DORE: OEA: ee PT 
Grants LaS Ll E 
Operating AE A tr e 
Bonds EM li ol dd, 
Other 1,079 


Total 1,079 609 570 


705 630 1,090 590 750 105 


6,128 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: South Boca Raton Shore Protection II 


Description: Design, permitting, construction, monitoring of a beach nourishment project located between Boca Inlet (approximately R-223) and the 
south city limits (approximately R-227). This is a reimbursable project to the City of Boca Raton. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


50 13 3 
Acquisition El] > A T OT TE a a A O 


o MITO ORTA O IDE ETIENNE A o a A eee Rankings 
Policy 1.4-a 


Policy 1.4-b 


2,030 1,036 493 115 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 27 27 27 27 115 3,809 


91-4 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Vegetation Incentive Program 


Description: On 2/25/2003, the Board of County Commissioners approved a budget transfer of $1,250,000 within the General Fund (0001) from 
Contingency Reserves to establish project accounts for the Non-native Invasive Vegetation Incentive Program. An additional $1 million was approved 
for fiscal year 2004. The Palm Beach County Countywide Prohibited Invasive Non-native Vegetation Removal Ordinance established five (5) 
incentive/financial assistance programs for the removal of the nine (9) prohibited non-native invasive plant species from privately and publicly-owned 
property. The incentive/financial assistance programs are the Public Lands Grant Program, Invasive Vine Strike Forces, Australian Pine/Melaleuca 
Removal, Canopy Replacement and Cost Share Programs. 


Comprehensive Plan 
In Comp Plan Y/N 

Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Cost Projections 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


A a Aa A SE 
LA LAO Ae ME A Bl 


1,000 2,000 


Construction 


2,250 Policy 1.4-a 


Policy 1.4-b 


2,250 1,000 2,000 2,000 2,000 2,000 0 


Funding Projections 
Funding FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Ad Valorem 2,250 
Impact Fees 


1,000 


1,000 2,000 2,000 2,000 2,000 2,000 [2,000/yr 14,250 


2,250 1,000 1,000 2,000 2,000 2,000 2,000 


2,000 


PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 


Description: The coordination, planning, design, permitting and partial funding o 
modifications to the maintenance dredging of the Atlantic Intracoastal Waterway federal[2007 [| 2,000 | 
navigation projects in Palm Beach County. This project provides additional sand to the[2008 | 6,000 | 
beaches of Palm Beach County. 


Title Lake Worth Inlet Management 


Description: Funding of the local share of federally funded projects or project costs of non- 
federal projects identified in the Lake Worth Inlet Management Plan and/or Coast of Florida 
Study, including sea turtle monitoring. Coordination of project efforts with the Town o 
Palm Beach, Port of Palm Beach, and the Army Corps of Engineers. Sand transfer projects 
are a maintenance effort to reintroduce and maintain sand in the coastal beach system. 


Title Emergency Beach Projects 


Description: Planning, design, permitting, construction, and monitoring of emergency beach 
projects are required as a result of damage sustained from coastal storms. The project isf2007 | 11,000 | 
designated for actions required to restore and maintain shore protection in a public accessible | 11,000 | 
area following an emergency. 


N 


N| N 


Description: The planning, design, permitting, construction, and monitoring of a dune[2006 | $4,000 | 
restoration project at Coral Cove Park and one quarter mile north. Construction of the[2007 | 2,000 | 
project includes exotic vegetation removal, fill acquisition and placement, repair of aj2008__ | 4,000| 
temporary irrigation, system, the planting of native, salt-tolerant vegetation and installation[2009 > S1 i) 42000" 
of one dune walkover. The County has long term maintenance agreements with fivel2010 | 6,000 | 


condominiums within the project limits. 2011 4,000 
Title South Lake Worth Inlet Management Plan 


Description: The implementation of the South Lake Worth Inlet Management Plan, which|2006 $35,000 
includes the coordination of project efforts with the Town of Manalapan, Town of Ocean 
Ridge, and the South Lake Worth Inlet Advisory Committee. 


35,000 
$382,000 


Title Shoreline Protection Program Activities 


Description: This is work performed or directed by staff on early project development|2006 $308,000 


activities such as planning, preliminary design, data collection and analysis, and economic 
benefit analysis and cost estimation. Project activity also includes personnel activities, 2008 403,000 
2009 | 370,000 


review and analysis of new technology, preparation of funding applications, review o 
proposed legislation, web site development, and update of the 30 year program, the shoreline Ea aN 


atlas and the regional monitoring plan. 
$2,220,000 
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PALM BEACH COUNTY CIP & CAPITAL BUDGET 
=x FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 


iscal Year 
006 
007 
008 
009 
010 

011 
Total 


Title South Palm Beach Dune Restoration 
Description: Reconstruction of the project was completed in FY2005 by placing over 3,000 
cubic yards of quality beach fill throughout the project site and planting dune vegetation. 
The proposed six-year funding will support staff time for site monitoring. 


B-18 


CAPITAL IMPROVEMENT 
PROGRAM 


Parks & Recreation 


*Community Parks 
*District Parks 
*Regional Parks 
*Beach Parks 
*Pools/Fishing Piers/Golf 


FISCAL YEARS 2006 - 2011 


GAN Board of County Commissioners 
g: Parks & Recreation Department 
ORDY 


MARTIN COUNTY 


m g 


i 


an 


LAKE OKEECHOBEE 


O 


1 - 7 = Commission Districts 
A - M= New Funded Projects (see next page 


MAP LEGEND 


C-01 


Projects 


FY 2006 Approved Funding 


Impact Fees: 
A. Zone 1 Impact Fees 


B. Zone 2 Impact Fees 
C. Zone 3 Impact Fees 


Bonds: 


$25 Million GO Recreational/Cultural 03 Bond 


$25 


Carlin Park Lifeguard Building 

Phil Foster Park Fishing Pier 

Lake Lytal Park Pool 

John Prince Park Improvements Phase IV 

Glades Pioneer Park Pool & Spray Park 

Gulfstream Park Ocean Rescue Headquarters 

South County Regional Park Environmental Center and Playground 


Million GO Recreational/Cultural 05 Bond 

Carlin Park West 

Phil Foster Park Fishing Pier 

Lake Lytal Park Pool 

John Prince Park Improvements Phase IV 

Glades Pioneer Park Pool & Spray Park 

Gulfstream Park Ocean Rescue Headquarters 

South County Regional Park Environmental Center and Playground 


Grant Funded Projects 
Dubois Park Riverwalk Improvements (FIND) 


Glades Pioneer Park Pool & Spray Park (FRDAP) 
. Delray Beach / Lake Ida Park (FBIP) 
. Skate Plaza (DC Shoes Foundation) 


Countywide Projects: 


Park Improvement Projects 


C-02 


Amount 


$3,175,000 
6,740,000 
2,530,000 


50,000 
50,000 
50,000 
50,000 
50,000 
50,000 
50,000 


50,000 
50,000 
50,000 
50,000 
50,000 
50,000 
50,000 


63,000 
200,000 
100,000 
250,000 


4,356,400 


$18,114,400 


£0-9 


DEPARTMENT: PARKS AND RECREATION 


FISCAL YEARS 
FUNDING SOURCES 


AD VALOREM TAXES 
GRANTS & OTHER 
IMPACT FEES 


TOTAL REVENUES 
EXPENDITURES 


Impact Fees 


Zone 1 

Carlin Park Improvements 

Coral Cove Lifeguard Building 

Coral Cove South Design & Development 
Diamondhead/Radnor Design & Development Ph II 
District Park "F" Phase II 

District Park "F" Phase III 

Dubois Park Riverwalk Improvements 

Jupiter Farms District Park "C" 

Loggerhead Park Improvements 

Ocean Cay - Phase III 

Phil Foster Park Improvements 

Riverbend Park History Museum & Nature Center 
Riverbend/Reese Grove Pk - Phase III 

Waterway Park 


Sub-Total Zone 1 
Zone 2 


Calypso Bay Water Park 
District Park "F" Phase II 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


$ (000) 
Approved Estimated 
2006 2007 2008 2009 2010 2011 
3,500 3,100 2,850 2,250 2,250 2,250 
2,169 
12,445 9,800 . 9,800 9,800 9,800 9,800 
$18,114 $12,900 $12,650 $12,050 $12,050 $12,050 
500 
100 
500 700 
500 1,000 
100 
1,500 500 500 
250 
1,325 
200 200 200 
200 600 
200 
500 500 
1,500 1,500 
600 500 
$3,175 $2,200 $2,200 $2,200 $2,200 $2,200 
100 
1,000 


Total 


6 Years 


16,200 
2,169 
61,445 


$79,814 


500 
100 
1,200 
1,500 
100 
2,500 
250 
1,325 
600 
800 
200 
1,000 
3,000 
1,100 


$14,175 


t0- 


FISCAL YEARS 


EXPENDITURES 

(Zone 2 Impact Fees cont'd) 

District Park "F" Phase III 

John Prince Junior Golf Center 

John Prince Park Improvements IV 

John Prince Therapeutic Recreation Center 
Lake Lytal Park Improvements 

Lantana Hills Golf Course 

Lantana Road District Park "I" Phase II 
Okeeheelee Golf Course Improvements 
Okeeheelee Park Improvements - Phase III 
Okeeheelee South Park Development - Phase III 
Okeeheelee South Park Development - Phase IV 
Peanut Island Coast Guard Area 

Sansbury Way Park Design & Dev 

Santaluces Athletic Complex Improvements 
Skate Plaza 

West Boynton Recreation Center Improvements 
West Delray/Boynton District Park "H" Phase I 


Sub-Total Zone 2 


Zone 3 

Agricultural Reserve District Park 

Loggers Run Park Phase III 

Morikami Museum & Garden Improvements 
Morikami Park Improvements - Phase III 

South County Regional Park (Parcel A) - Phase II 
West Delray/Boynton District Park "H" Phase II 


Sub-Total Zone 3 


Total Impact Fees 


i l i l i ! j l l 
(Continued) 
PALM BEACH COUNTY 


CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


$ (000) 
Approved Estimated 
2006 2007 2008 2009 2010 2011 
2,000 
400 
1,000 500 1,000 
1,250 
400 
1,000 
2,000 1,500 1,500 
400 
300 500 
500 1,000 
500 2,000 2,000 2,000 
500 500 500 
500 2,000 2,000 2,000 
250 
290 
150 
200 500 500 2,000 2,000 
6,740 6,000 6,000 6,000 6,000 6,000 
400 
200 
300 
200 600 600 
2,030 1,000 1,000 1,000 
1,600 1,600 
2,530 1,600 1,600 1,600 1,600 1,600 


12,445 9,800 9,800 9,800 9,800 9,800 


ee PP PP o PP ———— 


Total 


Years 


2,000 
400 
2,500 
1,250 
400 
1,000 
5,000 
400 
800 
1,500 
6,500 
1,500 
6,500 
250 
290 
150 
5,200 


36,740 


400 
200 
300 
1,400 
5,030 
3,200 


10,530 


61,445 


s0-9 


FISCAL YEARS 


EXPENDITURES 


Bond Proceeds-525M GO Rec/Cult 03 (Interest) 


Carlin Park Lifeguard Building 

Glades Pioneer Park Pool / Spray Park 
Gulfstream Park Ocean Rescue 

John Prince Park Improvements IV 

Lake Lytal Pool 

Phil Foster Park Fishing Pier 

S. Cty Reg. Park Environmental Ctr & Plygrnd 


Total $25M GO Rec/Cult 03 Bond 


Bond Proceeds-$25M GO Rec/Cult 05 (Interest) 


Carlin Park West 

Glades Pioneer Park Pool / Spray Park 
Gulfstream Park Ocean Rescue 

John Prince Park Improvements IV 

Lake Lytal Pool 

Phil Foster Park Fishing Pier 

S. Cty Reg. Park Environmental Ctr & Plygrnd 


Total $25 M GO Rec/Cult 05 Bond 


Park Improvement Fund 


Agricultural Reserve Park (Revenue) 

Boat Ramp Improvements (Ad Valorem/5 yrs) 
CCRT Neighborhood Parks (Ad Valorem) 
Delray Beach/Lake Ida Park (FBIP) 

Dubois Home Restoration (Ad Valorem) 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


Approved 
2006 


(Continued) 


$ (000) 


250 
400 


250 


Estimated 
2008 2009 2010 
$0 $0 $0 
$0 $0 $0 
250 
400 400 400 
l j l ] 


400 


Total 


—6 Years _ 


90-9 


FISCAL YEARS 


EXPENDITURES 

(Park Improvement Fund cont'd) 

Dubois Park Riverwalk Improvements (FIND) 
Glades Pioneer Park Pool / Spray Park (Ad Valorem) 
Glades Pioneer Park Pool / Spray Park (FRDAP) 
Commission District Reserves 

John Prince Park Campground (Ad Valorem) 
Recreational Assistance Program (Ad Valorem) 
Skate Plaza (DC Shoes Foundation) 

South County Regional Park Phase II (Revenue) 
Tree Replacement Program (Ad Valorem) 

Veterans' Memorial Park Improvements (Revenue) 
West Delray/Boynton District Park "H" Phase I (Revenue) 


Total Park Improvement Fund 


TOTAL APPROPRIATIONS 


1 
(Continued) 


PALM BEACH COUNTY 


CAPITAL IMPROVEMENT PROGRAM 


FISCAL YEARS 2006-2011 


Approved 
2006 


63 
250 
200 
200 
350 

1,400 
250 
200 
400 
155 
230 


$4,969 


$18,114 


$ (000) 


a a © a © 


200 


eee © 


A MA A a 
non D M Ur OU 


2008 


Estimated 


200 


1,400 


200 


1,400 


200 


1,400 


Total 


6 Years 


63 
250 
200 

1,200 

1,050 

8,400 
250 
200 

1,650 


230 


$17,669 


$79,814 


Parks & Recreation Department 
Summary of Capital Projects 
By Funding Source 


Fiscal Year 2006 Budget 


$ (000) 


The Parks 8: Recreation Department's function is to develop, manage, and maintain the County's 99 park sites, and to 
provide recreational facilities and programs for County residents. The Recreation € Open Space Element of the 
Comprehensive Plan established levels of service for acquisition and development of Beach, Regional, District, 
Community, and Neighborhood Parks. Ad valorem funding supports renewal and replacement projects, and community 


and neighborhood park projects, which cannot be funded by Impact Fees. 


Project # 


9907 
P498 
P496 
P556 
P496 
X003 


P435 
R901 
R902 
R903 
R904 
R905 
R906 
R907 
P465 
P554 
P474 
P541 
R908 
P557 
P343 
P551 
P560 
P441 
P407 
P377 
P559 
P343 
P430 
P553 


P230 


P558 
P401 
P500 
P503 
P546 


Description Valorem 


Agricultural Reserve District Park 

Boat Ramp Improvements 

Calypso Bay Water Park 

Carlin Park Improvements 

Carlin Park Lifeguard Building 

Carlin Park West 

CCRT Neighborhood Parks 

Coral Cove Lifeguard Building 

Delray Beach/Lake Ida Park 

District 1 Rec Assistance Program 
District 2 Rec Assistance Program 
District 3 Rec Assistance Program 
District 4 Rec Assistance Program 
District 5 Rec Assistance Program 
District 6 Rec Assistance Program 
District 7 Rec Assistance Program 
District Park "F" Phase II 

Dubois Home Restoration 

Dubois Park Riverwalk Improvements 
Glades Pioneer Park Pool/Spray Park 
Commission District Reserves 
Gulfstream Park Ocean Rescue HQ 
John Prince Junior Golf Center 

John Prince Park Campground 

John Prince Park Improvements IV 
John Prince Therapeutic Recreation Center 
Jupiter Farms District Park "C" 

Lake Lytal Park Improvements 

Lake Lytal Pool Improvements 

Lantana Hills Golf Course 

Loggerhead Park Improvements 
Loggers' Run Park Phase MI 

Morikami Museum & Garden Improvements 
Okeeheelee Golf Course Improvements 
Peanut Island Coast Guard Area 

Phil Foster Park Fishing Pier 

Phil Foster Park Improvement 
Riverbend Park History/ Nature Center 
S. County Reg Park Environmental Ctr & Playground 
S. County Regional Park Parcel A Ph. II 


C-07 


250 


400 


200 
200 
200 
200 
200 
200 
200 


250 
250 


200 


350 


Interest 
& Other 


$271 


50 
50 


100 


63 
300 
100 


100 


100 


100 


100 
200 


Impact 
Fees 


100 
500 


100 


1,100 


250 


400 


1,000 
1,250 
1,325 

400 


1,000 
200 
200 
300 
400 
500 


200 
500 


2,030 


Total 
Budget 


$271 
250 
100 
500 
50 
50 
400 
100 
100 
200 
200 
200 
200 
200 
200 
200 
1,100 
250 
313 
550 
200 
100 
400 
350 
1,100 
1,250 
1,325 
400 
100 
1,000 
200 
200 
300 
400 
500 
100 
200 
500 
100 
2,230 


Project No. 


P155 


P555 
P458 


P581 


Fund 


3019 
3020 
3600 
3601 
3602 
3603 


Parks & Recreation Department 
Summary of Capital Projects 


By Funding Source 
Fiscal Year 2006 Budget 


$ (000) 


Description 


Santaluces Athletic Center Improvements 

Skate Plaza 

Tree Replacement Program 

Veterans Memorial Park Improvements 

West Boynton Recreation Center Improvements 
West Delray/ Boynton District Park "H" Ph. I 


Total Parks & Recreation Dept. 


Funding Recap 


$25M GO PARKS & CULTURE IMPV '03 
$25M GO PARKS & CULTURE IMPV '05 
PARK IMPROVEMENT FUND 

PARK IMPACT FEES Z-1 

PARK IMPACT FEES Z-2 

PARK IMPACT FEES Z-3 

Total 


C-08 


Ad 


Valorem 


400 


$3,500 


Ad 


Valorem 


3,500 


$3,500 


Interest 


2 Se Other _ 


250 


155 


230 


$2,169 


Interest 


& Other 


350 
350 
1,469 


$2,169 


Impact 
Fees 


250 
290 


150 


$12,445 


Impact 
Fees 


3,175 
6,740 
2,530 


$12,445 


Total 
1 Budza 


250 
540 
400 
155 
150 
230 


$18,114 


Total 
Budget 


350 

350 
4,969 
3,175 
6,740 
2,530 
$18,114 


60-9 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Agricultural Reserve District Park 


Description: This project establishes a fund for the design & development of a district park in the Ag Reserve Area to meet the need for additional 
park acres anticipated as a result of growth over the next ten years. This project is necessary to maintain Comp Plan LOS for total acres of Park 
land as a result of permits issued for residential development in Park Impact Fee Zone 3. The park will provide additional passive and active 

recreational facilities to serve the needs of new residents in the South Park District. Additional funding of $271,400 will be provided from the Park 
Improvement Fund in FY 2006. 


Comprehensive Plan 
In Comp Plan Y/N X 
Managed Growth Tier AR 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 

Special 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 
Acquisition 
Construction 


Operating Cost Projections 
lst Year Ongoing 
2006 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Catego 


Ad Valorem 
Impact Fees EE OE A O E. e E A E 
Grants ES O TL CIO O EAS AA EE 
Operating A E O O A TEA AS 
Bonds C AS O a EL O ae 


Other 


Total 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Boat Ramp Improvements 


Description: This will provide an ongoing annual funding source for a Countywide program to improve and expand public boat ramp facilities that 
are owned by the County and municipalities. Funding will be used to assist with the acquisition, design, and development of facilities to expand 
and/or improve existing boat ramp facilities throughout the County. The need for this funding program was identified in the 2002 Boating Needs 
Assessment Study and the BCC directed staff to consider funding this program from Ad Valorem sources beginning with the FY 2004 Capital 
Budget request for five years. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total ||Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 
Acquisition eS: MEMES EN EAS AA Ll ae A eee 
Construction sof  2so| 250) aso) | ___[|___|_ | 1250] Priori ing: 
Oo A EE LE ee 
Policy 1.4-b 
Special 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY 2007 FY2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 1,250] |Positions 


LED 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: Carlin Park Improvements 


Description: Expansion of the park to include new performance stage, tennis courts, lighting, utilities, parking, walkways, fencing, exotic removal 
and landscaping. This project provides the additional beach park acres necessary to maintain established Comprehensive Plan LOS as a result of 
permits issued for residential development in Park Impact Fee Zone 1. The improvements will provide additional passive and active recreational 
facilities to serve the need of residents in the North Park District. Additional funding of $500,000 is being added in FY 2006 from Zone 1 Park 

Impact Fees. 


Comprehensive Plan 
In Comp Plan Y/N es 
Managed Growth Tier US 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current FY 2011 


Element 


Design 
Acquisition 
Construction 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Catego 


Ad Valorem 


Impact Fees ABETO MEA EA LOTA ESTACA UNAS MATAR PERERA ETS 
Grants rea ideales al e ve dl lead ae TS ai 
Operating re o aba li dl blo al engin | o lit cl 
Bonds howe blica liado e e dll: y e aller tal Atlee dino e dable ca ti 


Other 


Total 


TO 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: CCRT Neighborhood Parks 


Description: This ongoing program historically provided $240,000 in annual funding to acquire and develop County operated neighborhood parks 
within identified CCRT redevelopment areas. Funding has been increased to $400,000 per year beginning in FY 2006 to address the increased costs 
of acquisition and construction of CCRT neighborhood parks. The requested funding will allow construction of two new neighborhood projects per 
year. Projects will be selected and prioritized annually based on the CCRT recommendations and approval by the Board of County Commissioners. 
Typical CCRT Parks include playgrounds, picnic tables and benches, volleyball or mini basketball courts, walkways, fencing and landscaping, and 
do not include restrooms or parking. 


Comprehensive Plan 
In Comp Plan Y/N Y 
Managed Growth Tier US 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 
Acquisition 
Construction 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Categ 


Ad Valorem 


Impact Fees EA eee Cone eee E ME IA 
Grants AE A Als ee 
Operating TEETE EET TTE alle FAIR he INGA RIA A 
Bonds IATA CARNE CASAR snc lc tee ack ee A A Oe i 
AAA A 

4,165 


Other 


Total 


ET 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Commission District Reserves 


Description: These reserves provide $200,000 in annual funding to assist municipalities Countywide to meet the recreational needs of their 
communities. Projects funded from this annual program will include park improvements and recreation programs designed to benefit County 
residents. 


Comprehensive Plan 
In Comp Plan Y/N N 
Managed Growth Tier US 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 
Acquisition 
Construction 
Other 


Total 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
Ist Year Ongoing 


Catego 


Ad Valorem 


Impact Fees is paca [errado dong vet 233 de areia | ee apa Guenter la tse armdi 
Grants Eo Get | sre SAD ieee e ets ok aes E | cord | có E 
Operating A AO EN IAE PP O Tes TETERA 
Bonds TARER CAMEO EMMA se ESA ESOO PODES 


Other 


Total 


14570) 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: Coral Cove South Design & Development 


Description: Design and construction of this 30 acre beachfront property will commence in FY 2010 and include development of parking areas, 
restrooms, picnicking, beach access points, landscaping, fencing, and irrigation and support infrastructure. This project will provide the additional 
Beach Park acres necessary to maintain established Comprehensive Plan LOS as a result of permits issued for residential development in Park 
Impact Fee Zone 1. The proposed improvements will provide additional passive and active recreational facilities to serve the need of residents in the 
North Park District. Proposed sources of funding are from Zone 1 Park Impact Fees. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections 
Spending FY 2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


US 
Element 


Design 
Acquisition 
Construction 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total 
Prior FY's Current FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Catego 


Ad Valorem 
Impact Fees es eaa Fe y al olla E y eR las ON 
Grants APTO PRA AO A AA POS ¡EA EI AA 
Operating barred inna lar sa dl a ld dl 
Bonds haa e E to lo ll AL E 


Other 


Total 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Diamondhead/Radnor Design & Development Phase II 


Description: This project began in FY 2001 with the commencement of the master planning process for this 150 acre beachfront property in Jupiter. 
This phase of the project will require funding over several fiscal years to begin design and development of parking areas, restrooms, picnicking, 
beach access points, and ancillary park support facilities beginning in FY 2010. This project will provide the additional Beach Park acres necessary 
to maintain established Comprehensive Plan LOS as a result of permits issued for residential development in Park Impact Fee Zone 1. The proposed 
improvements will provide additional passive and active recreational facilities to serve the need of residents in the North Park District. Proposed 
sources of funding are from Zone 1 Park Impact Fees. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total ||Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


Design 265| |Comp Plan Element 


265 
Acquisition asa, lcd e los al a | NS 


Construction HA O Pp dos dl ss 1000] 430001 5,235] [Briority Rankine: 
Other MIE AO AO E ES ET EA O A E PA 

Policy 1.4-b 
Total 0 0 500 1,000 4,000 5,500 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 500 1,000 


91-9 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: District Park "F" Phase II 


Description: This 60 acre district park northwest of the acreage was acquired between FY 1997 and FY 2000 and will now be developed to address 
the tremendous need for athletic facilities in the acreage area. Design for this facility is complete and construction commenced in FY 2005. This 
project will be funded from two Impact Fee Zones and is necessary to maintain Comp Plan LOS for total acres of District Park as a result of permits 
issued for residential development in Park Impact Fee Zones 1 and 2. These improvements will provide additional passive and active recreational 
facilities to serve the needs of new residents in the North and Central Park Districts. Additional funding of $1,100,000 for FY 2006 includes $100 
from Zone 1 Park Impact Fees and $1,000,000 from Zone 2 Park Impact Fees. 


Comprehensive Plan 
In Comp Plan Y/N 

Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 
Acquisition 
Construction 
Other 


INS INS IA OS IS E A O 
EOE E EA EAN 
DUNE: HOMME ec ea JANE EEE MA SEA SEA 


Policy 1.4-a 
Policy 1.4-b 


Total 303 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Categ 


Ad Valorem 


Impact Fees BOSD) 2 <oDsS00| scr MoO |Wer remates ce onal: 1 Westy ro ven demas dl ue E 
Grants ote iaa io rele io de atte: crol well w eu i Jura al it 
Operating parres o cbr a ECEE EE ermal gs ole cos 
Bonds rage ty nosua tuoliin ori) erario edad: stos les cninn alier ad 
Other NAAA SE 
Total 5,050 2,500 1,100 8,650 


LIO 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: District Park "F" Phase III 


Description: This project includes the design and construction of a 12,000-15,000 square foot Recreation Center, additional ball fields, field lighting, 
and equestrian area within District Park "F". This project will be funded from two Impact Fee Zones and is necessary to maintain Comp Plan LOS 
for total acres of District Park as a result of permits issued for residential development in Park Impact Fee Zones 1 and 2. The improvements will 
provide additional passive and active recreational facilities to serve the needs of new residents in the North and Central Park Districts. Funding of 
$3,500,000 for FY 2006 includes $1,500,000 from Zone 1 Park Impact Fees and $2,000,000 from Zone 2 Park Impact Fees, and will be added to the 
$1,150,000 funding from the $25M GO Rec/Cult 03 bond. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 


Acquisition CA DS a E a | ember 
Construction aso eaa S00. E > 1-5 > A Poy Ranking: 
O EA EN E CA a E E E a 
Policy 1.4-b 
3,500 500 Special 


Funding Projections 
Funding FY2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
Ist Year Ongoing 


Categ 


Ad Valorem 


Impact Fees EN OER 7 io ASOD EA A AA MEET 
Grants oa along aes sat ia" lo dietas e its [to oral acne Dad dl 
Operating PANTERA ECC MENESES RAPTO PETRO PEPA EPA PORRA PIPE 
Bonds NEO AECA ENEE REO. PODA EPA PE PEO PE CT 

mer [pogo | 


Other 


Total 


l ] ] l l j i J J l i | l i i i i J 
Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: Dubois Home Restoration : 


Description: The county recently completed a historic restoration plan for the Dubois Home in Dubois Park. These additional funds will provide 


funding to completely restore this facility. 


Cost Projections 


Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 


Element Prior FY's Current 


Design 
Acquisition 
Construction 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 


Categ Prior FY's Current 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Request 


Request 


Beyond 
FY 2011 


Beyond 


Total 


Total 


Comprehensive Plan 

In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 


Operating Cost Projections 
Ist Year Ongoing 


Positions 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: Dubois Park Riverwalk Improvements 


Description: This project includes the design and development of a new riverwalk system along the Jupiter Inlet portion of Dubois Park. 
Improvements will include a promenade walkway with benches, shelters, lighting, landscaping and irrigation along with new restrooms, parking, 
bike paths and seawall. Design was funded in FY 2003 and FY 2004 and will commence in FY 2006. This project provides the additional Beach 
Park acres necessary to maintain established Comprehensive Plan LOS as a result of permits issued for residential development in Impact Fee Zone 
1. The proposed improvements will provide additional passive and active recreational facilities to serve the need of residents in the North Par 
District. A FIND grant will be applied for in the amount of $63,000. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 

Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 

Revitalization Overlay 
Design Comp Plan Element 
Acquisition 
Construction 
Other Policy 1.4-a 

Policy 1.4-b 

Total 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total Positions 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Glades Pioneer Park Pool/Spray Park 


Description: A water park will be located within the City of Belle Glade. The facility will include a zero-depth wading pool with an interactive water 
play structure, and a small pool for lap swimming and swim programs that will also feature a plunge pool area with water slides. Current funding of 
$1,350,00 is comprised of $1,000,000 from the FY 2005 $25M GO bond, $100,000 from Glades Needs funding, and $250,000 from FY 2005 CCRT 

funding. Additional funding consists of FY2006 CCRT funding in the amount of $250,000, bond interest from the FY 2003 $25M GO bond in the 
amount of $50,000, and bond interest from the FY 2005 $25M GO bond in the amount of $50,000. Also, a FRDAP grant will be applied for in the 
amount of $200,000. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: John Prince Junior Golf Center 


Description: This project includes design and development of a central county junior golf training facility in John Prince Park. The project was 
initially funded in the amount of $700,000 from the 1999 $25 million GO Recreation bond. Improvements will include a driving range, golf center, 

maintenance buildings, practice green, training course, parking, lighting and other site infrastructure. Funding of $400,000 is proposed from Zone 2 
Park Impact Fees in FY 2006. 


Comprehensive Plan 
In Comp Plan Y/N Y 
Managed Growth Tier US 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections 
Spending FY2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 
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Total 


Funding Projections 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: John Prince Park Campground 


Description: This program includes replacement showers, restrooms and related improvements at the John Prince Park Campground. These 
antiquated facilities are badly deteriorated and are well over 50 years old. Current funding in the amount of $350,000 is from Ad Valorem sources, 
$75,000 was from FY2003 $25 Million G.O. Bond 3019 Fund, and $50,000 was from FY2005 $25 Million G.O. Bond 3020 Fund. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 
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Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request 


Ad Valorem 
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Grants 
Operating 
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Other 


Total 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: John Prince Park Improvements Phase IV 


Description: Improvements to include lakeside improvements; such as canoe & kayak trails, docks, fishing piers and shoreline facilities that facilitate 
additional waterfront use, splash playground, bike paths, picnic pavilions, site lighting, landscaping, irrigation, fencing, restrooms and storage, and 
related support infrastructure. This project will provide developed acres of Regional Park necessary to maintain County LOS as a result of permits 
issued for residential development in Park Impact Fee Zone 2. The improvements will provide additional active and passive recreational facilities 
that serve the needs of new residents in the Central Park District. Funding is from Zone 2 Park Impact Fees in the amount of $1,000,000, bond 
interest from the FY 2003 $25M GO Bond in the amount of $50,000, and bond interest from the FY 2005 $25M GO bond in the amount of $50,000. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total ||Managed Growth Tier US 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 
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Funding Projections Operating Cost Projections 
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pt) 


i i l | I l i j i i i i i l i l ] 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: John Prince Therapeutic Recreation Center 


Description: This project includes the acquisition of the +/- 6 acre Girl Scout facility in John Prince Park in FY 2002 and the design and development 
of a Special Populations programming and training center began in FY 2004. Development included the upgrading of existing buildings, pool and 
infrastructure for County use and the design and development of a training center, gymnasium, playground and support infrastructure such as 
utilities parking, landscaping, fencing, sidewalks, lighting, etc. A fundraiser provided $1,100,000 in additional funds. Additional funding of 
$1,250,000 will be provided from Zone 2 Park Impact Fees in FY 2006. 


Comprehensive Plan 
In Comp Plan Y/N YE 
Managed Growth Tier US 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections 
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Total 1,092 1,250 


Funding Projections 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Jupiter Farms District Park "C" 


Description: Improvements will include the phased design and construction of a District Park with active and passive recreational facilities, 
drainage, and infrastructure to complete the Park's master plan improvements. Additional facilities will include ball fields, athletic fields, 
basketball, exercise trail, picnic pavilion, playground, equestrian rings, and associated restrooms, parking, lighting, maintenance area, and other, 
support facilities. This project is the continuation of a previous land acquisition program to expand site to a district park. This District Park is 
necessary to maintain Comprehensive Plan Concurrency standards for district park developed acreage and for passive and active recreational needs 
of residents in the North County. Funding is from the Zone 1 Park Impact Fees. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 
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Funding Projections Operating Cost Projections 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Lake Lytal Park Improvements 


Description: Design began in FY 2003 and development of new facilities within the park including ball fields, restrooms, picnic shelters, lighting, 
expansion of parking, maintenance and storage area and related site work, landscaping and utilities began in FY 2004. This project will provide 
developed acres of District Park necessary to maintain County LOS as a result permits issued for residential development in Park Impact Fee Zone 
2. The improvements will provide additional active recreational facilities that serve the needs of new and existing residents in the Central Park 
District. Additional funding of $400,000 from Zone 2 Park Impact Fees will be added in FY 2006. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier US 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: Lantana Hills Golf Course 


Description: This project includes the construction of an 18 hole golf course on the Lantana landfill property the County leases from the Solid Waste 
Authority (SWA). This project is a joint effort between Parks and the SWA, who is responsible for the design and construction of the golf course. 
This project provides developed acres of District Park necessary to maintain Comp Plan LOS as a result of permits issued for residential 
development in Park Impact Fee Zone 2. The improvements will provide additional active recreational facilities to serve the needs of new residents 
in the Central and South Park District. Additional funding of $1,000,000 will be established from Zone 2 Park Impact Fees in FY 2006. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total ||Managed Growth Tier US 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Lantana Road District Park 'I' Phase II 


Description: This project includes the conceptual planning, design and construction of 45 acres adjoining the Lantana Hills Golf Course property. 
The proposed District Park will provide an array of active facilities including a softball field, baseball fields, football/soccer fields, basketball and 
tennis courts, playground, picnicking, restrooms and parking. This project will be funded over a five year period and provide developed acres of 
District Park necessary to maintain Comp Plan LOS, as a result of permits issued for residential development in Park Impact Fee Zone 2. The 
proposed improvements will provide additional passive and active recreational facilities to serve the needs of new residents in the Central and South 
Park District. Proposed sources of funding are from Zone 2 Park Impact Fees. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 
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Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current FY 2011 
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Impact Fees 
Grants 
Operating 
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Other 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Loggerhead Park Improvements 


Description: Design and construction of additional parking, walkways, landscaping, fencing, restrooms, utilities and other related improvements to 
expanded capacity for the park and adjoining public beachfront. This project will increase beach access opportunities and adds parking capacity at 
this popular beachfront park. This project is necessary to maintain Comp Plan LOS for Beach Parks as a result of new residential development in 
Park Impact Fee Zone 1. The proposed improvements will provide the additional capacity and recreational opportunities needed to serve new 
residents in the North Park District. Initial funding of $200,000 from Zone 1 Park Impact Fees will be established in FY 2006. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Loggers Run Park - Phase III 


Description: This project includes Phase III development of a 27 acre addition to the Park for passive recreation in the West Boca area. This park 
(formally known as District Park "E") was expanded through a long term lease of 27 additional acres at the northeast corner of Palmetto Park Road 
and Ponderosa Drive. Passive facilities include picnicking, bike paths and exercise trails. This project will provide developed acres of District Park 
necessary to maintain Comp Plan LOS as a result of permits issued for residential development in Park Impact Fee Zone 3. The proposed 
improvements will provide additional passive and active recreational facilities to serve the needs of new residents in the South Park District. 
Additional funding of $200,000 will be provided from Zone 3 Park Impact Fees in FY 2006. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: Morikami Museum & Gardens Improvements 


Description: This project includes future design and construction of improvements to the Morikami Museum and Gardens. Improvements include a 
new entrance kiosk, special events canopy, landscaping, and related infrastructure. This project will provide developed acres of Regional Park 
necessary to maintain Comp Plan LOS as a result of permits issued for residential development in Park Impact Fee Zone 3. The proposed 
improvements will provide additional passive and active recreation facilities to serve the needs of new residents in the South Park District. Sources o 
funding are from Zone 3 Park Impact Fees. 


Comprehensive Plan 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Morikami Park Improvements - Phase III 


Description: This project includes future design and construction of the remaining Master Plan Improvements for Morikami Park and expansion of 
the Morikami Museum and Gardens. Phase III improvements include roadway and parking improvements, lake excavation, pedestrian and bike 
trails, picnic facilities, restrooms, landscape buffers, site work, and related infrastructure. This project will provide developed acres of Regional 
Park necessary to maintain Comp Plan LOS as a result of permits issued for residential development in Park Impact Fee Zone 3. The proposed 
improvements will provide additional passive and active recreation facilities to serve the needs of new residents in the South Park District. Proposed 
sources of funding are from Zone 3 Park Impact Fees. 


Comprehensive Plan 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Ocean Cay Phase III 


Description: Design of phased improvements was funded in FY 2002 and construction of Phase III will commence in FY 2009 and will include picnic 
shelters, restrooms, parking, playground, volleyball, irrigation, and landscaping. This project will provide developed acres of Beach Park necessary 
to maintain Comp Plan LOS as a result of permits issued for residential development in Park Impact Fee Zone 1. The proposed improvements will 
provide additional passive and active recreational facilities to serve the needs of new residents in the North Park District. This property was 
acquired in 1986 by the State of Florida with County assistance through the "Save Our Coast" Program. Phase I opened in 2001, and Phase II 
opened in 2003. Proposed sources of funding are from Zone 1 Park Impact Fees. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Okeeheelee Golf Course Improvements 


Description: This project will complete the master plan improvements for the Okeeheelee Golf Course, including additional practice tees, cart paths, 
and landscaping to support additional training and golf related programs at the course. This project will provide developed acres of Regional Park 
necessary to maintain County LOS as a result of permits issued for residential development in Park Impact Fee Zone 2. The improvements will 
provide additional recreational facilities that serve the needs of new residents in the Central Park District. Additional funding of $400,000 will be 
provided from Zone 2 Park Impact Fees in FY 2006. 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Okeeheelee Park Improvements - Phase III 


Description: Improvements within the Park will include the development of play areas, athletic fields, parking, picnic areas, site lighting, 
maintenance structures, landscaping, irrigation, fencing and related infrastructure. This project will provide developed acres of Regional Park 
necessary to maintain County LOS as a result of permits issued for residential development in Park Impact Fee Zone 2. The proposed 
improvements will provide additional active recreational facilities to serve the needs of new residents in the Central Park District. Proposed sources 
of funding are from Zone 2 Park Impact Fees. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Okeeheelee South Park Development Phase III 


Description: Design and construction of this approximately 600 acres Regional Park. Phase I commenced in FY 2002 and included design and 
construction of drainage, water bodies, and related site infrastructure to support future phases of development. Phase III design commenced in FY 
2005 and includes roadways, utilities, landscaping, irrigation, picnic area, campground and gardens that will be constructed in the future as funding 
becomes available. This project will provide developed acres of Regional Park necessary to maintain County LOS as a result of residential 
development in Park Impact Fee Zone 2 and will provide additional recreational facilities to serve the needs of new residents in the Central Park 
District. Proposed sources of funding are from Zone 2 Park Impact Fees. 


Comprehensive Plan 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: Okeeheelee South Park Development Phase IV 


Description: Design and phased construction of this approximately 600 acre Regional Park commenced in FY 2002 and included design and 
construction of drainage, water bodies, and related site infrastructure to support future phases of development. Phase IV will continue development 
of master plan improvements not funded in Phase III. This project will provide developed acres of Regional Park necessary to maintain County LOS 
as a result of residential development in Park Impact Fee Zone 2 and will provide additional recreational facilities to serve the needs of new residents 
in the Central Park District. Proposed sources of funding are from Zone 2 Park Impact Fees. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier US 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Peanut Island Coast Guard Area 


Description: This phase of development includes improvements to newly acquired Coast Guard area including historic preservation of building and 
bunker, a waterfall, site lighting, walkways, fencing, landscaping, and other related site improvements. This project will provide developed acres of 
District Park necessary to maintain Comp Plan LOS as a result of permits issued for residential development in Park Impact Fee Zone 2. The 
proposed improvements will provide additional passive and active recreational facilities to serve the needs of new residents in the Central Park 
District, particularly benefiting the boating public. Initial funding of $500,000 will be provided from Zone 2 Park Impact Fees in FY 2006. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
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Design Comp Plan Element 


Acquisition AAA ir lO EA 


Construction pp S00] oof, so” | f | | 1500|fPriorityRanking: 
lso NN rro copo der ES 


Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Ad Valorem 


Impact Fees ET E lbs + 9500] vee 01500]. 5 score sere anal cars y anal cs esas] 314500) 
Grants nde le od si ioe ls ca les de los ie o eco 
A ee 


Operating 
Bonds 
Other 


Total Positions 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Phil Foster Park Improvements 


Description: Project includes the design beginning in FY 2002 and construction in FY 2005 of new restrooms, picnic areas, a playground, additional 
parking, site lighting, hardscape, and landscape to expand the use of park and upgrade existing facilities. This project is funded from multiple 
sources including Park Bond, FBIP & FRDAP grants, and Zone 1 Park Impact Fees. This project is the continuation of the expanded park master 
plan and is necessary to maintain Comprehensive Plan Concurrency standards for District Park developed acreage for passive and active 
recreational needs of residents in the North County. Additional funding of $200,000 from Zone 1 Park Impact Fees will be added in FY 2006. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier US 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 
712 4,989 : 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Categ Prior FY's Current Request FY 2011 2006 


Ad Valorem 


Impact Fees VEO O eo a O a E 
Grants E LT a a PRETO 
EER a tee ah jro Gli bena 


Operating 
Bonds 


Positions 


1140) 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Recreation Assistance Program 


Description: This ongoing program provides $200,000 in annual funding per Commission District for numerous Park and Recreation related capital 
and programmatic projects throughout the County. The RAP program has provided funding for municipalities, the school district, special districts, 
and private non-profit agencies that assist residents and communities in meeting the existing need for recreational facilities and opportunities. 
Projects are selected annually by Commissioners based on needs identified within each of the seven Commission Districts, and funding is provided 
through Interlocal Agreements approved by the Board of County Commissioners. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total ||Managed Growth Tier ALL 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element ROSE 
A in o ls sl PE i asi 1.1, 13,1.6 
Ee LS ER RS ELE EN NN RE | PEOR Eco: 


5,808 Policy 1.4-a 


Policy 1.4-b 


6,383 3,479 1,400 1,400 1,400 1,400 1,400 1,400 1,400 19,662 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 8,462 1,400 1,400 1,400 1,400 1,400 1,400 1,400 1,400} 19,662 
Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 8,462 1,400 1,400 1,400 1,400 1,400 1,400 1,400 1,400 19,662] |Positions 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Riverbend Park History Museum & Nature Center 


Description: This project will include a 20,000 square foot complex of buildings, that will be located in Riverbend Park, which will provide interpretive exhibits dealing with th 

natural, cultural and historical aspects of the property. A central building will feature a diorama, depicting the evolution of natural processes and the history of man’s habitation 
on the property. Interpretive exhibits will complement this feature, giving in-depth information on early Indian habitation, Seminole Indian settlement, the battle of the 
Loxahatchee River, early 1900's pioneer farming and the ecology of the area. A separate building will be devoted to the display of artifacts found on-site and provide a laboratory 
for further archeological research. The improvements will provide additional passive recreational facilities to serve the need of new residents in the North Park District. Current 
sources of funding are from the $25M GO Park & Culture Improvement 03 Bond and the $25M GO Park & Culture Improvement 05 Bond. Additional funding of $500,000 wil 

be established from Zone 1 Park Impact Fees in FY 2006. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N Yi 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total ||Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element ROSE 


Acquisition a cl et G E || POLA OE LLES 


Construction o E EE Raids. 


Other pee ae pS Policy, Lea 
Policy 1.4-b 


Total 500 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current 


Ad Valorem 

Impact Fees 

Grants 

Operating an: MN 
Bonds OA E O EE TO A A a ELO 
Other PESA el lo E A O o, ee: 


Total 410 3,690 500 500 0 0 0 0 o 5,100 


(470) 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Riverbend/Reese Grove Park Phase III 


Description: Phase III of this project will include design and construction of additional park improvements for this 700 acre regional park. Phase III 
construction will commence in FY 2008 and include day use picnic areas, restrooms, access roads, bridges, trails, and infrastructure that will 
complete the park development. This project will provide developed acres of Regional Park necessary to maintain Comp Plan LOS as a result of 
permits issued for residential development in Park Impact Fee Zone 1. The proposed improvements will provide additional passive recreational 
facilities to serve the need of new residents in the North Park District. Proposed sources of funding are from Zone 1 Park Impact Fees. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition a A LA (RNP | A Bes 


Construction A A __7_a.000 iori ing: 
| A CA O Shee TE: A. PREIS 4 Policy 1.4-a 


Policy 1.4-b 


1,500 1,500 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Ad Valorem 


Impact Fees eee eee oak, le 0 o A eee AA A ee 
Grants io namics all TASA 
Operating 

Bonds 

Other 


Total 1,500 1,500 3,000] |Positions 
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Palm Beach County Capital Improvement Program 
EY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Sansbury Way Park Design & Development 


Description: This project includes the acquisition, design, and construction of a 45-60 acre upland and 80-95 acre lake system on this reclaimed site known as the 
Sansbury Way property site. The proposed District Park will be designed in FY 2005 and funding for development will be accumulated over a several year 
period. The park will provide an array of active facilities including a recreation center, little league baseball fields, softball fields, football/soccer fields, basketball 
courts, volleyball, roller hockey, and playground. Passive facilities will include picnicking, fishing, non motorized boating, exercise and bike trails, restrooms, 
and parking. This project will provide developed acres of District Park necessary to maintain Comp Plan LOS as a result of permits issued for residential 
development in Park Impact Fee Zone 2. The proposed improvements will provide additional passive and active recreational facilities to serve the needs of new 
residents in the Central. Proposed sources of funding are from Zone 2 Park Impact Fees. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total ||Managed Growth Tier US 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 
Acquisition eee ae SS E ITE A 


Construction | pp 500] 2000 2,000] 2,000] | 6,500 | Priority Ranking: 
PE A A ee, CA MATA A 
Policy 1.4-b 
500 2,000 2,000 2,000 pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 

Impact Fees are IAS ae ES AE A CA 
Grants ETS A NOA RED PR 
Operating 

Bonds 

Other 


Total 500 2,000 2,000 2,000 O 6,500] [Positions 


14450) 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Santaluces Athletic Complex Improvements 


Description: This project includes the design and construction of a major league baseball field lighting, maintenance building, playground, 
picnicking, exercise and bike trails, pedestrian bridge, landscaping, irrigation, fencing, site lighting and parking. This project will provide 
developed acres of District Park necessary to maintain Comp Plan LOS as a result of permits issued for residential development in Park Impact Fee 
Zone 2. The proposed improvements will provide additional passive and active recreational facilities to serve the needs of new residents in the 
Central Park District. Additional funding of $250,000 will be provided from Zone 2 Park Impact Fees in FY 2006. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 

Design Comp Plan Element 
Acquisition haa Gees Tee Dee Policy Number 
Construction Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 


Impact Fees 2 2 a a ee, ey o lo E 
Grants ay AE ES ll | 


Operating 
Bonds 
Other 


Total 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Skate Plaza 


Description: This project includes the design and construction of 20,000 square foot street-skating plaza. The Skate Plaza will resemble a public 
square in a town or city by incorporating landscaping to create a multi-use park that is aesthetically pleasing, and will be the first of its kind in 
Florida. The Skate Plaza will be located in a Zone 2 District Park, and sources of funding are from Zone 2 Park Impact Fees and a grant from the 


Sp- 


DC Shoes Foundation. 


Cost Projections 


Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 


Element Prior FY's Current 


Design 
Acquisition 


Construction 


Funding Projections 


Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 


Catego Prior FY's Current 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Request 


Request 


Beyond 
FY 2011 


Beyond 
FY 2011 


Total 


Total 


Comprehensive Plan 

In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


Positions 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: South County Regional Park - Phase II 


Description: This project includes Phase II development of remaining recreational facilities for Parcel A including construction of a twenty-seven 
hole golf course, special events area and outdoor amphitheater, roadways, parking, and other support infrastructure. Phase II of this project will 
provide developed acres of Regional Parks necessary to maintain established Comprehensive Plan LOS as a result of permits issued for residential 
development. The proposed improvements will provide additional passive and active recreational facilities to serve the need of residents in the South 
Park District. Phase II is expected to be completed by 2007. Current sources of funding are from Zone 3 Park Impact Fees, sale of land for 
$2,260,000 and a debt service Bond for $7,500,000. Additional funding will be provided by Zone 3 Park Impact Fees and the Park Improvement 
Fund in FY 2006. 
Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
; Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total ||Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 74| |Comp Plan Element 
Acquisition | AL la UL E Amb 
Construction 3,391] 11853] 2230] 1,000] tooo] 1,000) | | | 20474]|[PriorityRanking: 
Other ¡MEN DAA TE: AM Policy 1.4-a 
Policy 1.4-b 
3,465 11,853 2,230 1,000 1,000 1,000 i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 


Other sa MAR, ait A a] Li le ELE 


Total 4,485 10,833 2,230 1,000 1,000 1,000 0 0 0 20,548 


LV 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: South County Regional Park Environmental Center and Playground 


Description: A proposed 20,000 square foot building, located adjacent to the existing Daggerwing Nature Center, will provide exhibits and programs centered 
around the South Florida environment. Spaces within the building will house classrooms for conducting programs, viewing areas for observing the natural 
landscape, a laboratory, experiential and interactive exhibits featuring the ecology, geology and archaeology of the area. An auditorium will provide space for 
lectures and presentations. An observatory/auditorium will provide space for lectures and viewing the skies. Also included will be an interior climbing wall, an 
outdoor nature and “boundless” playground and an expanded boardwalk system throughout the existing nature area. Current sources of funding are from the 
FY 2003 $25M GO bond and the FY2005 $25M GO bond. Additional funding is comprised of bond interest from the FY 2003 $25M GO bond in the amount of 
$50,000, and bond interest from the FY 2005 $25M GO bond in the amount of $50,000. 


. Comprehensive Plan 
Cost Projections In Comp Plan Y/N Y 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier US 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N N 
Revitalization Overlay 
Design Comp Plan Element ROSE 


Acquisition ERA A]. a al TAS E AL A a aa ooye SETER 


Construction 2 8 OOP 2100) Pion Raeing: 


Other A AO: | [|| Policy 1.4-a 
Policy 1.4-b 


Total 22 1,978 100 0 2,100 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Categ Prior FY's Current Request FY 2011 2007 


Ad Valorem 

Impact Fees 

Grants 

Operating A O 

Bonds 1 E A TE a An TEO A CE NE 
ERA REP ES PS iD 


Other 


Total 200 1,800 100 o 2,100 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Tree Replacement Program 


Description: This is a countywide program to replace trees destroyed due to recent hurricanes. 


Cost Projections 
Spending FY 2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Element Prior FY's Current Request FY 2011 


Design 
Acquisition 
Construction 


Funding Projections 
Funding FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 


Comprehensive Plan 

In Comp Plan Y/N 
Managed Growth Tier ALL 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


Positions 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Waterway Park 


Description: This project will provide new waterfront recreational facilities by adding boat ramps, parking, restrooms, group picnic shelters with 
associated access road and parking, infrastructure, landscaping and irrigation. The project is necessary to maintain Comp Plan LOS for total acres 
of District Park as a result of permits issued for residential development in Park Impact Fee Zone 1. The proposed improvements will provide 
additional passive and active recreational facilities to serve the needs of new and existing residents in the North Park District. Proposed sources of 
funding are from Zone 1 Park Impact Fees. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier US 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 

Design Comp Plan Element 
Acquisition 
Construction 

Policy 1.4-a 

Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


0S-D 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: West Delray/Boynton District Park "H" Phase I 


Description: This project includes the design and construction of a 50-acre park site on land acquired from GL Homes in the Ag Reserve area. The proposed District 
Park located at the southwest corner of West Boynton Beach Boulevard was designed in FY 2005 and will be constructed as funding is accumulated over a several year 
period. The park will provide an array of active facilities including a Recreation Center, 3 Little League Baseball fields, 3 Football/Soccer fields, 2 Softball fields, Senior 
Baseball field, roller hockey, playground, picnicking, restrooms and parking. This project will provide developed acres of District Park necessary to maintain Comp 
Plan LOS as a result of permits issued for residential development in Park Impact Fee Zone 2. The proposed improvements will provide additional passive and active 
recreational facilities to serve the need of new residents in the Central and South Park District. Current funding of $1,000,000 is from the $25M GO Park & Culture 
Improve 05 Bond. Additional sources of funding are from the Park Improvement Fund and Zone 2 Park Impact Fees. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


60 60 
Acquisition Ad ceo O, o i Number 


Construction sof 230] 200] sooj sooj _ 2,000] 2000) | 6370|[Priority Ranking: 
EEE SEAL Rs 


Policy 1.4-b 


1,000 230 200 500 500 2,000 2,000 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY 2008 FY2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 

Impact Fees trenes ol Se @O0 lesen 00 |) 45001. .. 2,000] +000 Le ai 43,200] 
Grants NOUS | PRA A [AE POE | RARE [ER 
Operating 

Bonds 

Other 


Total 500 2,000 2,000 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: West Delray/Boynton District Park "H" Phase II 


Description: This project includes the design and construction of a 50-acre park site on land acquired from the GL Homes in the Ag Reserve area. 
The proposed District Park located at the southwest corner of West Boynton Beach Boulevard will be designed and constructed as funding is 
accumulated over a several year period. The park will provide an array of active facilities including a Recreation Center, 3 Little League Baseball 
fields, 3 Football/Soccer fields, 2 Softball fields, Senior Baseball field, roller hockey, playground, picnicking, restrooms and parking. This project 
will provide developed acres of District Park necessary to maintain Comp Plan LOS as a result of permits issued for residential development in Park 
Impact Fee Zones 3. The improvements will provide additional passive and active recreational facilities to serve the need of new residents in the 
Central and South Park District. Proposed sources of funding are from Zone 3 Park Impact Fees. 
; Comprehensive Plan 
Cost Projections In Comp Plan Y/N 

Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier AR 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 

Revitalization Overlay 

Design Comp Plan Element 


Acquisition o si st ae 


Construction | | | | iso 1,600] 3,200} Priority Ranking: 
JO REDES: O E E ME A A te 


Policy 1.4-b 


1,600 1,600 0 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY.2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Prior FY's Current Request FY 2011 


Ad Valorem 

Impact Fees e ret arn la gtd [00 [eT Lal) BREE) 
Grants 

Operating 

Bonds 

Other 


Total 1,600 1,600 


PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 


by lifeguards for office and locker-room purposes. 


A 
$100,00 


and a divider curtain that will allow staff to separate the gym into two program areas,|2007 MENE 
presenting the opportunity to allow participants of different ages and abilities to utilize|2008 


recreation center has substantially increased the number of people utilizing the facility|2010 
after school hours. 


the gym at the same time. The opening of Park Vista High School next to the park and|2009 ae 


$150,000 


Amount 


$100,000 


areas. 


$100,000 


Title: Carlin Park Lifeg ilding (Fund 3019 Bond Interest iscal Year Amount 
Description: This project will provide funding for repairs to the Carlin Park lifeguard[2006 | $50,000 
office and locker-rooms. 


$50,00 


Title: Gulfstream Park Ocean Rescue HQ (Fund 3019 Bond Interest 
Description: This project will increase the available space to meet the basic needs of the 
Ocean Rescue headquarter and district staff to include office, locker, meeting, and storage 
space. 


C-52 


PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 


PESAS EE 
ED A 
Aa [mn ata 
NENE 
ENE a 


Title: Phil Foster Park Fishing Pier (Fund 3019 Bond Interest) 

Description: This proposed project is to repair the old Blue Heron Bridge fishing pie 
located in Phil Foster Park. The repairs will greatly reduce the corrosion within the entire 
bridge structure, not just the spalled or delaminated areas. These repairs will also address 
loose concrete which poses a hazard to boaters and pedestrians near the bridge. 
Additionally, these repairs will ensure a structurally sound and safer park amenity for use 
by the public. One of two Phil Foster projects (total project cost is $100,000). 


o 


$50,000 


Title: Carlin Park West (Fund 3020 Bond Interest) 
Description: This project will provide funding to repave the roadway and parking lot at 
Carlin Park West. 


space. 


$50,000 
Title: Phil Foster Park Fishing Pier (Fund 3020 Bond Interest 


Description: This proposed project is to repair the old Blue Heron Bridge fishing pie 
located in Phil Foster Park. The repairs will greatly reduce the corrosion within the entire i a PATA | 
bridge structure, not just the spalled or delaminated areas. These repairs will also address i as ane os 
loose concrete which poses a hazard to boaters and pedestrians near the bridge. [2009 | 4 
Additionally, these repairs will ensure a structurally sound and safer park amenity for use Cae: E 
by the public. Two of two Phil Foster projects (total project cost is $100,000). 


$50,000 
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PALM BEACH COUNTY CIP 8: CAPITAL BUDGET 
FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 


Title: Veterans Memorial Park Improvements (Park Improvement Fund Revenue) 
Description: This project includes exotic removal, fence replacement, additional parking [2006 |  $155,000| 
landscaping and Veteran Memorial area improvements at Veterans Memorial Park Wes ii aa 
Boca. 2008 J 
2009 | | 
o ae 
AS ae 
$155,000 
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CAPITAL IMPROVEMENT 
PROGRAM 


County Library 


*Books 
*Research Material 
*Electronic 
*Network Access 
*Branches 
*Mobile 


FISCAL YEARS 2006 - 2011 


23% Board of County Commissioners 
N 
Wi) County Library Department 


MARTIN COUNTY 


- = — — á o — —— — — á - 


BOR 


LAKE OKEECHOBEE 


1 - 7 = Commission Districts 


MAP LEG END A - E = New Funded Projects (see next page 


D-01 


Arcantio a 


A 


FY 2006 Approved Funding 


Projects 


North County Regional Branch Renovation 
Main Library Renovation 

Greenacres Renovation 

Belle Glade Branch Renovation 

Wellington Branch Renovation & Expansion 


Total 


D-02 


Amount 


$5,059,880 
1,174,186 
139,400 
772,850 
558,960 


$7,705,276 


£0-d 


DEPARTMENT: LIBRARY 


FISCAL YEARS 
FUNDING SOURCES 
AD VALOREM TAXES 
BONDS 

IMPACT FEES 
BUDGETED REVENUES 
EXPENDITURES 


Belle Glade Branch Renovation 
Greenacres Renovation 


Main Library and Support Sves Renovation & Expansion 
North County Regional Branch Renovation & Expansion 


Okeechobee Branch Renovation 


Royal Palm Beach Renovation & Expansion 


South Bay Renovation 


Southwest County Regional Renovation 


Tequesta Branch Renovation 


Wellington Branch Renovation and Expansion 


West Boynton Branch Renovation 


TOTAL APPROPRIATIONS 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


Estimated 


Total 
2010 2011 6 Years 


$(000) 
Approved 
2006 2007 2008 
2,395 1,129 2,780 
5,310 4,436 12,730 
6,200 
$7,705 $5,565 $21,710 
773 
139 1,365 
1,174 20,052 
5,060 
1,444 
713 
356 
112 1,317 
341 
559 
1578 
$7,705 $5,565 $21,710 
J l ] J l 


County Library Department 
Summary of Capital Projects 
By Funding Source 
Fiscal Year 2006 Budget 


The County Library Department is responsible for the operation of the Palm Beach County Library System. 
Ad valorem taxes levied within the Library District, which includes the unincorporated area of the County 
and 22 municipalities, provide the primary source of funding for the Library's Operating Budget. Capital 
facilities include the Main Library/Headquarters, the Bookmobile, the Annex Facility and thirteen branches. 
Impact Fees have provided revenue to expand some existing branches in an effort to maintain the square feet 
per capita as proposed in the Library's Element of the Comprehensive Plan. However, that source of funding 
has proven insufficient to meet service level requirements of a growing population. Consequently, a bond 
referendum was placed before voters in November 2002. Approved by the voters, bond financing provides 
the primary source of funding to expand the system so that service levels will meet demand. It is expected that 


approximately 187,000 square feet of new space will be in place by 2010 as a result of this funding. 


Project # 
L046 


L047 
L049 
L050 
L056 


Fund 
3021 


Description 
Belle Glade Branch Renovation 


Greenacres Renovation 

Main Library and Support Services 

North Cty Regional Branch Renovation and Expansion 
Wellington Branch Renovation and Expansion 


Total Library 


Funding Recap 
Library Improvements - $30.5M GO 03 


Total Library 


D-04 


Ad Valorem 
Taxes 


1,933 
462 


$2,395 


Ad Valorem 
Taxes 
“$2,395 


$2,395 


Bonds 


$773 
139 
1,174 
3,127 


97 


_$5310_ 


—Bonds_ 
5,310 


85,310 


Total 
Budget 
$773 
139 
1,174 
5,060 
559 


_S7,705_ 


Total 


Budget 
7,705 


_87,705_ 


s0-a 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Palm Beach County Capital Improvement Program 


Project Title: Belle Glade Branch Renovation 


Description: Renovation of the 9,100 square foot branch was approved as a part of the Library Expansion Program 2. 


Cost Projections 


Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 


Element Prior FY's Current 
Design 


Acquisition 
Construction 


Funding Projections 


Funding FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 


Catego Prior FY's Current 


Ad Valorem 
Impact Fees 


Beyond 
FY 2011 


Beyond 
FY 2011 


Total 


Total 


Comprehensive Plan 

In Comp Plan Y/N 
Managed Growth Tier U/S 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 


Operating Cost Projections 
Ist Year Ongoing 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Greenacres Renovation 


Description: Renovation of the 17,000 square foot building is planned along with the purchase of additional property to expand the parking lot. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 
Special 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 


Impact Fees 
Grants 


Positions 


L0-a 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Main Library and Support Services 


Description: This project is for the renovation of the existing 46,480 square feet at the Main Library and the addition of 75,938 square feet of new space. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 50 3,388 3,438] |Comp Plan Element 


Acquisition EF AE A (S| A MM O IRON 
Construction EA aio A A AMA E CAE Proteo: 
Other A a A AS O AAA 


Policy 1.4-b 


Total 669 50 3,388 0 20,052 0 0 0 0 24,159 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 0 20,052 Positions 
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Palm Beach County Capital Improvement Program 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: North County Regional Branch Renovation and Expansion 


Description: The existing 24,000 square feet will be renovated and an additional 16,000 square feet will be added. 


Cost Projections 

Spending FY 2005 FY 2006 
Element Prior FY's Current Request 
Design 
Acquisition 
Construction 
Other 


Total 


Funding Projections 
Funding FY 2005 FY 2006 
Categ Prior FY's Current Request 
Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond 


FY 2011 


FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond 


FY 2011 


Comprehensive Plan 

In Comp Plan Y/N 
Managed Growth Tier U/S 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 


Total 


Operating Cost Projections 
lst Year Ongoing 
FY 2007 


Total 


Positions 


60-a 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Okeechobee Branch Renovation 


Description: The existing 17,000 square foot branch will be renovated. 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond 
Element Prior FY's Current Request : FY 2011 


Funding Projections 
Funding FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Total Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
Total Ist Year Ongoing 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 


Project Title: Royal Palm Beach Expansion and Renovation 


Description: The existing 8,000 square feet will be renovated and 12,000 square feet will be added. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Req FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total Positions 


Palm Beach County Capital Improvement Program 


FY 2006 - FY 2011 ($ in 1,000) 


Project Title: South Bay (Clarence E. Anthony) Renovation 


Description: The existing 4,000 square foot branch will be renovated. 


Cost Projections 


Spending FY 2005 FY2006 FY 2007 FY2008 FY2009 FY2010 FY 2011 


Element Prior FY's Current Req 


Design 


Acquisition 
Construction 


Funding Projections 


Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 


Catego Prior FY's Current Req 
Ad Valorem 

Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 


Beyond 
FY 2011 


Beyond 
FY 2011 


Total 


Total 


Comprehensive Plan 

In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 

pecial 


Operating Cost Projections 
Ist Year Ongoing 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 


Project Title: Southwest County Regional Renovation 


Description: The existing 24,000 square foot branch will be renovated. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Tequesta Branch Renovation 


Description: The existing 4,000 square foot branch will be renovated. 


Cost Projections 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Element Prior FY's Current Rea FY 2011 


Design 
Acquisition 
Construction 


Funding Projections 
Funding FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 


0 0 0 0 0 0 0 


Comprehensive Plan 

In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Wellington Branch Renovation and Expansion 


Description: The existing 8,000 square foot branch will be renovated and 22,000 square feet will be added. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


a aa IT] Policy 1.4-a 


Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY 2010 FY2011 Beyond Total Ist Year Ongoing 
Prior FY's Current Request FY 2011 FY 2007 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Palm Beach County Capital Improvement Program 


FY 2006 - FY 2011 ($ in 1,000) 


Project Title: West Boynton Branch 


Description: Renovation of the existing 17,770 square foot branch. © 


Cost Projections 


Spending FY 2005 FY2006 FY 2007 FY2008 FY2009 FY2010 FY 2011 


Element Prior FY's Current 


Design 


Acquisition 
Construction ` 


Funding Projections 


Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 


Catego Prior FY's Current Req 
Ad Valorem 

Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 


Beyond 
FY 2011 


Beyond 
FY 2011 


Comprehensive Plan 
In Comp Plan Y/N 
Total Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
Total Ist Year Ongoing 


CAPITAL IMPROVEMENT 
PROGRAM 


Fire-Rescue Department 


*Fire Fighting 
*Emergency Medical 
*Advanced Life Support 
*Hazardous Materials 


FISCAL YEARS 2006 - 2011 


GAR 
Toros 


Board of County Commissioners 


Fire-Rescue Department 


MARTIN COUNTY 


- we ewe _— —— ewe — ew 
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FY 2006 Approved Funding 


Projects 


Fire Station 11 Relocation 

Fire Station 14 Replacement 
Fire Station 23 

Fire Station 24 Replacement 
Fire Station 56 

Fire Station 44 (South Boynton) 
West Lantana Fire Station 
Training/Headquarters Facility 
Seminole Pratt/Bee Line Station 


Eo mamon > 


Countywide Projects: 
Incident Reporting System 


E-02 


Amount 


$215,083 
500,000 
125,000 
500,000 
450,000 
3,019,250 
200,000 
11,000,000 
632,350 


1,500,000 


$18,141,683 


150 | 


DEPARTMENT: FIRE-RESCUE 


FISCAL YEARS 
FUNDING SOURCES 


INTEREST & OTHER 
AD VALOREM TAXES 
IMPACT FEES 


BUDGETED REVENUES 


EXPENDITURES 


Fire Station 11 

Fire Station 14 

Fire Station 23 

Fire Station 24 

Fire Station 44 (South Boynton) 
Fire Station 56 

Future Station Replacement 
Incident Reporting System 
Seminole Pratt/Bee-Line Station 
Station A New 

Station B New 
Training/Headquarters Facility 
West Lantana Fire Station 


TOTAL APPROPRIATIONS 


Approved 
2006 


719 
14,126 
3,496 


$18,341 


215 
700 
125 
500 
3,019 
450 


1,500 
632 


11,000 
200 


$18,341 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2010 


2,310 


550 


2,541 


605 


Estimated 


732 


3,688 


3,382 


Total 


6 Years 


2,219 
24,451 
11,808 


$38,478 


2,525 
700 
125 

2,810 

3,019 
450 

7,205 

1,500 
632 

3,958 

4,354 

11,000 
200 


$38,478 


Fire-Rescue 
Summary of Capital Projects 


By Funding Source 
Fiscal Year 2006 Budget 


$ (000) 


The Palm Beach County Fire-Rescue Department was created by State law in 1984 to provide fire and emergency medical 
services to portions of the unincorporated and select municipal areas of the County. The department is funded primarily by 
ad valorem taxes levied within the Municipal Service Taxing District. 


The Fire-Rescue Element of the Comprehensive Plan established levels of service for emergency and non-emergency 
response times. Standards for facilities, equipment, and staffing were set forth to support the response time levels of service. 
By direction of the Board of County Commissioners and citizen's committees, the emergency response time level of service is 
one of the criteria by which new development is reviewed to determine concurrency (adequate infrastructure is in place). If 
a development is judged not to be concurrent, it may not go forward until the required infrastructure is in place or 


The following capital projects support the levels of service as established in the Comprehensive Plan. Future requirements 
continue to support the existing levels of service which is population growth driven. 


Project # 


F083 
F078 
F070 
F067 
F084 
F073 
F086 
F082 
F075 
F068 


Fund 


3700 
3704 


Description 


Fire Station 11 

Fire Station 14 

Fire Station 23 

Fire Station 24 

Fire Station 44 (South Boynton) 
Fire Station 56 

Incident Reporting Station 
Seminole Pratt/ Beeline 
Training/Headquarters Facility 
West Lantana Fire Station 


Total Fire Rescue 


Total Appropriations 


Funding Recap 


FIRE-RESCUE IMPROVEMENT 
FIRE-RESCUE IMPACT FEES 


Total 


Ad 
Valorem 


$215 
700 
125 
500 
86 
1,500 


11,000 


$14,126 


$14,126 


Ad 
Valorem 


$14,126 


$14,126 


E-04 


Impact 
Fees 


200 


$3,496 


$3,496 


Impact 
Fees 


3,496 


$3,496 


Interest 


Other 


719 


$719 


$719 


Interest 


—Other 


$719 


$719 


Total 
Budget 


$215 
700 
125 
500 
3,019 
450 
1,500 
632 
11,000 
200 


$18,341 


$18,341 


Total 
Budget 


$14,845 
3,496 


$18,341 


S0-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Fire Station 11 


Description: To construct a permanent fire station which will replace/relocate the existing station in the East Jupiter area. This will be a two bay, 
5500 square foot station housing a staff of three personnel per day. The primary users of this facility will be the firefighters and paramedics 
assigned to this station. However, it will also be used by the general public for community meetings, voting site, and educational programs for civic 
groups. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Cost Projections ; 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Element Prior FY's Current Request FY 2011 


Design 440 440 
Acquisition A e ee a O 
Construction A A AMA ES AA 
Other SA A O A VS E E A 


285 215 2,310 0 0 0 0 0" 2,810 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


90-4 
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FY 2006 - FY 2011 (S$ in 1,000) 
Capital Project Proposal 


Project Title: Fire Station 14 


Description: To construct a permanent fire station which will replace the existing station in the Jupiter Farms area. This will be a two bay, 5500 
square foot station housing a staff of five personnel per day. The primary users of this facility will be the firefighters and paramedics assigned to 
this station. However, it will also be used by the general public for community meetings, voting site, and educational programs for civic groups. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
l Revitalization Overlay 
Design 140 140 | |Comp Plan Element 
Acquisition O en q OA Policy Number 
Construction A A A ON 778 Priority Ranking: 
Other Policy 1.4-a 
Policy 1.4-b 
Total 


Funding Projections 
Funding FY2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Category Prior FY's Current Request FY 2011 


Operating Cost Projections 
Ist Year Ongoing 


Ad Valorem 269 
Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 269 3,101] [Positions 


LO-A 


Palm Beach County Capital improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Fire Station 23 


Description: To construct a permanent fire station which will replace the existing station. This will be a three bay, 8000 square foot station 
housing a staff of 8 personnel per day. The primary users of this facility will be the firefighters and paramedics assigned to this station. However, 
it will also be used by the general public for community meetings, voting site, and educational programs for civic groups. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N Y 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total ||Managed Growth Tier US 
Element Prior FY's Current Request FY 2011 High Hazard Area YN N 
Revitalization Overlay N 
Design 164 164 | [Comp Plan Element 


Acquisition EE AAA OR 
Construction A A. A O ia [AO | ea 2) 


Other MS O a o A O A NA 


Policy 1.4-b 


Total 270 2,943 125 0 0 0 0 0 0. 3398 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 750 
Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 


80-4 
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FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: Fire Station 24 


Description: To construct a permanent fire station which will replace the existing station in the Westgate area. This will be a two bay, 5500 square 
foot station housing a staff of six personnel per day. The primary users of this facility will be the firefighters and paramedics assigned to this station. 
However, it will also be used by the general public for community meetings, voting site, and educational programs for civic groups. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 
Acquisition 
Construction 
Other Policy 1.4-a 
Policy 1.4-b 
Total j 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Category Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 


60-4 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Fire Station 44 (South Boynton) 


Description: To construct a permanent fire station in the South Boynton Beach area. This will be a two bay, 5500 square foot station initially 
housing a staff of three personnel per day. The primary users of this facility will be the firefighters and paramedics assigned to this station. 
However, it will also be used by the general public for community meetings, voting site, and educational programs for civic groups. Includes new 
ALS engine and related equipment. 


Comprehensive Plan 
Cost Projections 
Spending FY2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 
Acquisition Policy Number 


Construction Priority Ranking: 
Other Policy 1.4-a 

Policy 1.4-b 
Total Special 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total Positions 
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FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Fire Station 56 


Description: To construct a permanent fire station on SW 18th Street east of Powerline Road. This will be a two bay, 4000 square foot station 
-|initially housing a staff of three personnel per day. This station will be staffed with existing personnel. The primary users of this facility will be the 
firefighters and paramedics assigned to this station. However, it will also be used by the general public for community meetings, voting site, and 
educational programs for civic groups. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 6 188 173 367 | [Comp Plan Element 


Acquisition pas aso poo | | | | | 500 | Policy Number 


Construction 28) 160 | _| _ | _ | | | | 1631|/[PriorityRanking: 
Other QA ALOE. ESOO TL. 001 |; ootipy Lada 


Policy 1.4-b 


30 2,118 450 0 0 0 0 0 0 2,598 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Category Prior FY's Current Req FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 


Positions 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Future Station Replacements 


Description: To construct a permanent fire stations which will replace existing stations. The primary users of these facilities will be the firefighters 
and paramedics assigned to this station. However, it will also be used by the general public for community meetings, voting site, and educational 
programs for civic groups. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 
Acquisition 
Construction 
Policy 1.4-a 
Policy 1.4-b 
Special 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 


Other Ri A AM AUNAR, > SAN 


Total 0 0 550 2,541 0 732 3,382 O: 7,205 
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FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Incident Reporting System 


Description: This project will replace out existing, electronic patient care record (PCR). The electronic PCR is used to standardize documentation o 
rendered emergency care. The current system is nine years old, and would require extensive, costly upgrades to keep up with current trends. In 
addition, the current system requires hard copy documentation. The new system also provides a more effective and efficient method of reporting 
patient care to receiving medical facilities, and State mandated reporting requirements. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N Y 
Spending FY 2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
i Revitalization Overlay 
Design Comp Plan Element 
Acquisition Policy Number 


Construction | | [Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 
Special 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY 2008 FY2009 FY 2010 FY 2011 Beyond lst Year Ongoing 
Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 1,500} |Positions 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Seminole Pratt/Bee-Line Station 


Description: To construct a permanent fire station in the Pratt Whitney/Caloosa area. This will be a two bay, 5500 square foot station initially 
housing a staff of three personnel per day. The primary users of this facility will be the firefighters and paramedics assigned to this station. 
However, it will also be used by the general public for community meetings, voting site, and educational programs for civic groups. Includes new 
ALS engine, brush truck, and related equipment. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N Y 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier US 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N N 
Revitalization Overlay 
Design 141 141 | |Comp Plan Element 


Acquisition eee ee Soe ee ee A A be 


Construction tg | ale A) le lle — ¿DIA [Priority Roi? 
A A o —— E O [IS E O | BOY E 
Policy 1.4-b 
2,418 632 0 0 0 0 0 0 3,050 Special 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Category Prior FY's Current Request FY 2011 


Ad Valorem 418 418 
Impact Fees 20081 AS Mo OA Al: A GIA 
Grants A e acca cal HA 
Operating 

Bonds 

Other 


Total Positions 


A 


pl- 
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FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Station A New 


Description: To construct a permanent fire station in a TBD location. This will be a two bay, 5500 square foot station initially housing a staff o 
three personnel per day. The primary users of this facility will be the firefighters and paramedics assigned to this station. However, it will also be 
used by the general public for community meetings, voting site, and educational programs for civic groups. Includes new ALS engine and related 
equipment. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N Y 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total | |Managed Growth Tier US 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


Design 432 | |Comp Plan Element 


432 
Acquisition | | | | ós|p | | | | 605 [Policy Number 


Construction | | [| aw | | | 2,130 | | Priority Ranking: 
Other EA EL Al A TS TOO eds 

Policy 1.4-b 
Total 0 0 605 3,233 0 0 0 3,858 Special 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 


3,958] | Positions 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Station B New 


Description: To construct a permanent fire station in a TBD location. This will be a two bay, 5500 square foot station initially housing a staff o 
three personnel per day. The primary users of this facility will be the firefighters and paramedics assigned to this station. However, it will also be 
used by the general public for community meetings, voting site, and educational programs for civic groups. Includes new ALS engine and related 
equipment. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N Y: 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total ||Managed Growth Tier US 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N N 
Revitalization Overlay 


Design 586 | [Comp Plan Element 


586 
Acquisition Eli EA A A A 


Construction Se | ere dle e lA : 
Eme we El EIA onl A 
Policy 1.4-b 
0 0 0 666 3,688 0 O 4,354 i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current Request FY 2011 


Ad Valorem 

Impact Fees RO] RS (PRE ES E O EA a) 
Grants flee SE AAA 
Operating 

Bonds 


91-4 


i l y i i Pal... Beac.. Jour., Tap... Mm; . bem... Pre, - Jm i j i J i l 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Training/Headquarters Facili 


Description: To purchase land and construct a training facility and headquarters facility for Fire Rescue. The facility will be constructed on approximately 40 
acres of land, located on the old Cross State Land fill (Pike Road between Southern and Belvedere) The facility will consist of approximately 60,000 square foot 
apparatus storage/classroom/office building, two story in design. Additionally, there will be a (6) story training tower, a two (2) story burn simulation building, 
multiple, outside LP gas training props and an 18,000 square foot apparatus/vehicle driver training track. This facility will be used to provide entry level fire and 
EMS training for approximately 150 personnel annually as well as on-going, advanced level training for Fire Rescue's existing 1,000+ operational personnel. 
Specialized training will also be provided for confined victim, water related incidents, hazardous materials and weapons of mass destruction. 


Comprehensive Plan 
In Comp Plan Y/N 

Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 361 1,810 2,171 
Acquisition piso | | | _| | _ | | so 
Construction 11,839) 1000) || _| _|_ 22,839 
Other ME A MO a ds, A e i, 


361 0 


Policy 1.4-a 
Policy 1.4-b 


17,139 11,000 0 0 


o 


0 0 28,500 


Funding Projections 
Funding FY2005 FY2006 FY 2007 FY2008 FY2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Catego 


Ad Valorem 9,521 7,459 11,000 27,980 

Impact Fees sof. | | | | | | | | 30] 

Grants AAA ALLA AAA 

Operating AAA ad. ds e 

Bonds TEIN STARR EG PRA, ETA CIRO A: IES: AE 
AOS ACTAS, i y editado” Qa | 


0 28,500] |Positions 


+ 
E 


A E 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: West Lantana Fire Station 


Description: To construct a permanent fire station in the West Lantana Area. This will be a two bay, 5500 square foot station initially housing a 
staff of three personnel per day. The primary users of this facility will be the firefighters and paramedics assigned to this station. However, it will 
also be used by the general public for community meetings, voting site, and educational programs for civic groups. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total ||Managed Growth Tier US 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 229 229 


Acquisition E E: AS E TAL AA 


Construction E” 1820 ESE EE E A eg Rene: 
Other 03 eS PSA CA SAS Hi aes E AA Eh 
Policy 1.4-b 
308 2,246 200 0 0 0 0 0 0 2,754 Special 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Prior FY's Current Request FY 2011 


Ad Valorem 2,012 2,012 
Impact Fees SE E ea a A EE AA PRA 
Grants 

Operating 

Bonds 

Other 


Total 


CAPITAL IMPROVEMENT 
PROGRAM 


Five Year Road Program 


*Road Program 
*Infrastructure 
*Bridge Maintenance 


FISCAL YEARS 2006 - 2011 


+ Pi 


sE Board of County Commissioners 
E Five Year Road Program - Construction Projects Onl 
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1 - 7 = Commission Districts 
A - 00 = New Funded Projects (see next page 


MAP LEGEND 


F-01 


FY 2006 Approved Funding 


Projects 


PNKKES SIM ROROZED REM ROMO W p 


Central Blvd - Indiantown Rd to Longshore Dr 
Indiantown Rd - Jupiter Farms Rd to West of Florida Turnpike 
Alt. A1A (SR 811) - Toney Penna Dr to Center St 
Prosperity Farms Rd - Cabana Colony Drainage Canal 
Congress Ave - Northlake Blvd to SR 811 (Alt A1A) 
Silver Beach Rd - East of Congress Ave to Old Dixie Hwy 
Old Dixie Hwy - Park Ave to Northlake Blvd 

Haverhill Rd. - N of Caribbean Blvd to EPB-9 Canal 

Jog Rd - Roebuck Rd to 45th St 

Australian Ave - Banyan Blvd to 45th St 

Community Dr - Military Tr to Village Blvd 

Congress Ave - Lantana Rd to Melaleuca Ln 

Haverhill Rd. - Okeechobee Blvd to Community Dr 
Congress Ave - Hypoluxo Rd to Lantana Rd 

Old Boynton Rd - over L.W.D.D. E-4 Canal 

Old Dixie Hwy - Yamato Rd to Linton Blvd 

Palmetto Park Rd - W of Military Tr To I-95 

Boca Rio Rd - Southwest 18th St to Palmetto Park Rd 
Boca Rio Rd - Palmetto Park Rd to Glades Rd 

Glades Rd - Jog Rd/Powerline Rd 

Jog Rd - Yamato Rd to Clint Moore Rd 

Glades Area - R&R Throughout the Glades 

Hatton Hwy - over H.G.W.C.D. E-2 Canal 

Lyons Rd - N of West Atlantic Ave to S of Boynton Beach Blvd 
Woolbright Rd - Hagen Ranch Rd to W of Jog Rd 
Haverhill Rd. - 10th Ave North to Purdy Ln 


. Greenview Shores Blvd - South Shore Blvd to Wellington Trace 


. CR 880 (Old SR 80 ) - Rehabilitation/Heavy Maintenance 
. Seminole Pratt Whitney Rd - SR 80 - South of Okeechobee Blvd 


LL. 


. Roebuck Rd - S.R. 7 to Jog Rd 


Orange Blvd and Coconut Blvd 
Orange Blvd - Seminole Pratt Whitney Rd to 140th Ave N 


. Seminole Pratt Whitney Rd - S of Okee. Blvd to N of Sycamore 
. Haverhill Rd. - EPB-9 Canal to Bee Line Hwy 


Seminole Pratt Whitney Rd - High School to Orange Blvd 
Northlake Blvd - Seminole Pratt Rd to Coconut Blvd 


. Northlake Blvd and SR7 


PGA Blvd and Bee Line Highway 


MM. PGA Blvd - South Mecca Rd to East of Bee Line Hwy 


NN. 
00. 


Seminole Pratt Whitney Rd - PGA Blvd to Bee Line Hwy 
Bee Line Hwy and Indiantown Rd 


Countywide Projects: 


Computer Equipment - Staff support equipment for program 
Intersection Program - Countywide 
Intracoastal Crossings Countywide 
Pathway Program - Countywide 
Recording Fees - Countywide Right of Way 
Reserve - Beautification - Countywide 
Reserve - District Improvements - Countywide 
Reserve - Impact Fee Areas - Countywide 
Reserve - Impact Fee Area 1 
Reserve - Impact Fee Area 5 
Reserve - Irrigation - Unincorporated Area, OTIS Program 
Reserve - Plans/Align - Countywide 
Reserve - Right of Way - Countywide 
Reserve - Street Lighting - Countywide 
Reserve - Traffic Calming - Countywide 
Reserve - Traftic Signals - Countywide - Energy Efficiency 
Transfer to Mass Transit - Countywide 
Transfer to Rd Maintenance - Countywide 
Total 


F-02 


Amount 
$10,000 
10,000 
2,580,000 
1,000,000 
500,000 
500,000 
1,030,000 
1,030,000 
17,510,000 
1,030,000 
270,000 
6,390,000 
270,000 
1,370,000 
1,000,000 
520,000 
520,000 
350,000 
1,550,000 
1,550,000 
2,060,000 
800,000 
1,000,000 
720,000 
1,500,000 
1,960,000 
5,050,000 
100,000 
7,870,000 
100,000 
70,000 
410,000 
13,350,000 
4,530,000 
1,030,000 
5,770,000 
10,000 
520,000 
6,350,000 
6,300,000 
520,000 


180,000 
3,600,000 
1,000,000 
1,700,000 

20,000 
1,900,000 
7,000,000 
1,000,000 
2,000,000 
5,000,000 
1,500,000 
1,500,000 
1,500,000 
1,400,000 

50,000 

600,000 

500,000 
2,000,000 


$131,460,000 


Engineering & Public Works Department 
Summary of Capital Projects-Road Program 


By Funding Source 


Fiscal Year 2006 Budget 


$(000) 


The Engineering and Public Works Department oversees all County construction projects and provides technical engineering 
assistance to all other County departments. The Department's major capital project is the Five Year Road Program. 


The Traffic Circulation Element of the Comprehensive Plan established Level of Service (LOS) "D" as the standard to be 
achieved and maintained on the County's major roadway network. State Statute requires that this LOS be one of the criteria 
by which new development is reviewed for concurrency. The County has adopted a Traffic Performance Standard (TPS) to 
implement this concurrency requirement. The TPS provides that new proposed development may not place more than one 
percent of the LOS "D" capacity on a roadway. 


The major revenue sources for the Five Year Road Program are: interest, gasoline taxes and road impact fees, Gasoline taxes 
dedicated to the Road Program are comprised of: 50% both of a 1-cent gas tax (F.S. 336.021) and a 5-cent tax 

(E.S. 336.025), both adopted in 1993; and a 6-cent gas tax (F.S. 336.025) adopted in 1983. The 5-cent and the 6-cent gas 

taxes are also shared with local municipalities. Fair Share Road Impact Fees were authorized by County ordinance in July 1979. 
Continued funding pressure has substantially affected the ability of the Road Program to meet the adopted LOS. A lowering 
of the standard appears to be necessary or development of addtional revenue sources to maintain it. 


Project # 


0993 


0740 
0762 
0951 
0705 
0621 


0704 
0853 


1003 


0107 


0670 


0966 


1089 


Description 


Alt. AIA (SR 811) - Toney Penna Dr. to Center St, 
Australian Ave. - Banyan Blvd. to 45th St. 

Bee Line Hwy. and Indiantown Rd. 

Boca Rio Rd. - SW 18th Street to Palmetto Park Rd. 

Boca Rio Rd. - Palmetto Park Rd. to Glades Rd. 

Central Blvd. - Indiantown Rd. to Longshore Dr. 
Community Dr. - Military Tr. to Village Blvd. 

Computer Equipment - Staff support equipment for program 
Congress Ave. - Hypoluxo Rd. to Lantana Rd. 

Congress Ave. - Lantana Rd. to Melaleuca Ln. 

Congress Ave. - Northlake Blvd. to SR 811 (Alt ALA) 

CR 880 (Old SR 80 ) - Rehabilitation/Heavy Maintenance 
Glades Rd. - Jog Rd /Powerline Rd. 

Glades Area - R&R Throughout the Glades 

Greenview Shores Blvd. - Shore Blvd. to Wellington Tr. 
Hatton Hwy. - over H.G.W.C.D. E-2 Canal 

Haverhill Rd. - 10th Ave. North to Purdy Ln. 

Haverhill Rd. - Okeechobee Blvd. to Community Dr. 
Haverhill Rd. - N. of Caribbean Blvd. to EPB-9 Canal 
Haverhill Rd. - EPB-9 Canal to Bee Line Hwy. 


Indiantown Rd. - Jupiter Farms Rd. to W. of Florida's Turnpike 


Intersections Area - Countywide 
Intracoastal Crossings Countywide 

Jog Rd. - Yamato Rd. to Clint Moore Rd. 
Jog Rd. - Roebuck Rd. to 45th Street 


Lyons Rd. - N. of West Atlantic Ave. to S. of Boynton Beach Blvd. 
Northlake Blvd. - Seminole Pratt Whitney Rd. to Coconut Blvd. 


Northlake Blvd. and SR 7 
Old Boynton Rd. - over L.W.D.D, E-4 Canal 
Old Dixie Hwy. - Yamato Rd. to Linton Blvd. 


(Continued) 


F-03 


Impact Fee Gas Tax Total 
Eligible & Other Budget 


$2,580 $2,580 
1,030 1,030 
520 520 
350 350 
1,550 1,550 
10 10 
270 270 
180 180 

1,370 1,370 
6,390 6,390 
500 500 
100 100 

1,550 1,550 
800 800 

5,050 5,050 
1,000 1,000 

1,960 1,960 
270 270 
1,030 1,030 
4,530 4,530 
10 10 
3,600 3,600 

1,000 1,000 

2,060 2,060 
17,510 17,510 
720 720 
5,770 5,770 
10 10 
1,000 1,000 

520 520 


Project # 


1064 


0924 


0725 
0699 


0994 


0929 


Fund 


3500 
3501 
3502 
3503 
3504 
3505 


Engineering & Public Works Department 
Summary of Capital Projects-Road Program 


By Funding Source 
Fiscal Year 2006 Budget 
$(000) 


Description 
Road Program Continued 


Old Dixie Hwy. - Park Ave. to Northlake Blvd. 

Orange Blvd. - Seminole Pratt Whitney Rd. to 140th Ave. N. 
Orange Blvd.and Coconut Blvd. 

P.G.A. Blvd. - South Mecca Rd. to E. of Bee Line Hwy. 
P.G.A. Blvd.and Bee Line Hwy. 

Palmetto Park Rd. - W. of Military Tr. To I-95 

Pathway Program - Countywide 

Prosperity Farms Rd. - Cabana Colony Drainage Canal 
Recording Fees 

Reserve Impact FeeArea "1" 

Reserve Impact FeeArea "5" 

Reserve - Beautification-Countywide 

Reserve - District Improvements-Countywide 

Reserve - Impact Fee Areas-Countywide 

Reserve - Irrigation-Unincorporated Area, O.T.LS. Program 
Reserve - Plans/Align.-Countywide 

Reserve - R/W-Countywide 

Reserve - Street Lighting-Countywide 

Reserve - Traffic Calming-Countywide 

Reserve-Traffic Signals - Countywide 

Roebuck Rd. - S.R. 7 to Jog Rd. 

Seminole Pratt Whitney Rd. - SR 80 to S. of Okeechobee Blvd. 


Seminole Pratt Whitney Rd. - S. Okee. Blvd. to N. of Sycamore Dr. 


Seminole Pratt Whitney Rd. - High School to Orange Blvd. 
Seminole Pratt Whitney Rd. - P.G.A. Blvd. to Bee Line Hwy. 
Silver Beach Rd. - E. of Congress Ave. to Old Dixie Hwy. 
Transfer to Mass Transit - Countywide 

Transfer to Rd. Maintenance - Countywide 

Woolbright Rd. - Hagen Ranch Rd. to W. of Jog Rd. 


Total Road Program 


Total Appropriations 


Funding Recap 


TRANSPORTATION IMPROVEMENT FUND 
IMPACT FEES ZONE 1 

IMPACT FEES ZONE 2 

IMPACT FEES ZONE 3 

IMPACT FEES ZONE 4 

IMPACT FEES ZONE 5 

Total 


F-04 


Impact Fee 
Eligible 


1,030 
410 
70 
6,350 
520 
520 


2,000 
5,000 
1,900 
7,000 
1,000 
1,500 
1,500 
1,500 


100 
7,870 
13,350 
1,030 
6,300 
500 
500 
2,000 


1,500 


$119,010 
$119,010 


Impact Fee 
Eligible 


9,310 
9,260 
9,090 
5,928 
13,270 


$46,858 


Gas Tax 


_& Other 


1,700 
1,000 
20 


1,400 
50 
600 


$12,450 


$12,450 


Gas Tax 


& Other 


$84,602 


$84,602 


$131,460 
$131,460 


Total 
Budget 


$84,602 
$9,310 
$9,260 
$9,090 
$5,928 
$13,270 


$131,460 


S0-A 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


$(000) 
DEPARTMENT: FIVE YEAR ROAD PROGRAM 
Approved Estimated Total 
FISCAL YEARS 2006 2007 2008 2009 2010 2011 6 Years 
FUNDING E 
LOCAL OPTION GAS TAX 36,121 37,589 38,717 39,878 41,075 29,400 222,780 
IMPACT FEES 46,858 43,734 56,184 34,903 28,734 7,450 217,863 
INTEREST & OTHER 48,481 42,167 8,729 25,609 9,441 0 134,427 
TOTAL REVENUES — $131,460 $123,490. $103,630 $100,390 $79,250 $36,850 $575,070. 
EXPENDITURES 
10th Avenue North - Congress Ave. to I-95 $1,090 $15,000 $16,090 
45th Street - Jog Rd. to Haverhill Rd. 11,250 11,250 
60th Street - Royal Palm Beach Blvd. to Persimmon Blyd. N. Ext. 1,060 2,320 3,380 
Alt. ALA (SR 811) - S. of Frederick Small Rd. to Toney Penna Dr. 7,430 7,430 
Alt. ALA (SR 811) - Toney Penna Dr. to Center St. 2,580 2,580 
Australian Ave. - N. of I-95 to S. of Okeechobee Blvd. 870 870 
Australian Ave. - Banyan Blvd. to 45th St. 1,030 1,090 2,120 
Bee Line Hwy. - and Indiantown Rd. 520 520 
Belvedere Rd. - E. of Jog Rd. to Military Trail 3,390 4,400 7,790 
Boca Rio Rd. - SW 18th Street to Palmetto Park Rd. 350 1,900 3,000 5,250 
Boca Rio Rd. - Palmetto Park Rd. to Glades Rd. 1,550 4,920 6,470 
Cain Blvd. - Glades Rd 800 800 
Central Blvd.- Indiantown Rd. to Longshore Dr. 10 460 230 700 
Community Dr. - Military Tr. to Village Blvd. 270 110 3,710 4,090 
Computer Equipment - Staff support equipment for program 180 180 180 180 180 180 1,080 
Congress Ave, - Hypoluxo Rd. to Lantana Rd. 1,370 7,650 9,020 
Congress Ave. - Lantana Rd. to Melaleuca Ln. 6,390 6,390 
Congress Ave. - Northlake Blvd. to SR 811 (Alt ALA) 500 2,000 2,500 
CR 880 (Old SR 80 ) - Rehabilitation/Heavy Maintenance 100 100 100 500 500 . 500 1,800 
Forest Hill Blvd. - Wellington Tr. to SR 80 900 900 
Glades Rd. - Jog Rd./Powerline Rd 1,550 1,550 
Glades Area - R&R Throughout the Glades 800 800 800 800 800 800 4,800 
Golf Rd. - Military Tr. to Seacrest Blvd. 10 230 3,000 3,240 
(Continued) 


90-A 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


` $(000) 

DEPARTMENT: FIVE YEAR ROAD PROGRAM 

Approved Estimated Total 
FISCAL YEARS 2006 2007 2008 2009 2010 2011 6 Years 
EXPENDITURES 
Greenview Shores Blvd. - South Shore Blvd. to Wellington Tr. 5,050 ; 5,050 
Hatton Hwy. - over H.G.W.C.D. E-2 Canal 1,000 1,000 
Haverhill Rd. - LWDD L-19 Canal to Hypoluxo Rd. 1,130 2,200 3,330 
Haverhill Rd. - 10th Ave. North to Purdy Ln. 1,960 1,960 
Haverhill Rd.- Lantana Rd. to Melaleuca Ln. $10 $510 $520 
Haverhill Rd.- Melaleuca Ln. to Lake Worth Rd. 10 240 250 
Haverhill Rd.- Okeechobee Blvd. to Community Dr. 270 600 870 
Haverhill Rd.- N. of Caribbean Blvd. to EPB-9 Canal 1,030 1,030 
Haverhill Rd.- EPB-9 Canal to Bee Line Hwy. 4,530 4,530 
Hypoluxo Rd.- W. of Lyons Rd. to W. of Hagen Ranch Rd. 10,610 10,610 
Hypoluxo Rd.- Jog Rd. to Military Trail 4,320 4,320 
Hypoluxo Rd.- High Ridge Rd. to Seacrest Blvd. 560 560 
Indiantown Rd. - Jupiter Farms Rd. to W. of Florida's Tu 10 530 540 
Intersections - Area "1" 1,000 1,000 
Intersections - Area "2" 1,100 1,100 
Intersections - Area "5" 1,500 1,500 
Intersections - Countywide 1,000 1,000 1,000 1,000 1,000 5,000 
Intracoastal Crossings - Countywide 1,000 1,000 7,000 1,000 10,000 
Jog Rd.- Glades Rd. to Yamato Rd. 340 340 
Jog Rd.- Yamato Rd. to Clint Moore Rd. 2,060 2,060 
Jog Rd.- Roebuck Rd. to 45th Street 17,510 17,510 
Jog Rd./Donald Ross Rd.- Hood Rd. to 64th Dr. North 4,240 4,240 
Lantana Rd.- High Ridge Rd. to Redding Rd. 560 1,000 1,560 
Lyons Rd.- N. Atlantic Ave. to S. of Boynton Beach Blu 720 720 
Northlake Blvd. - Seminole Pratt Whitney Rd. to Coconu 5,770 11,880 17,650 
Northlake Blvd.- and SR 7 10 110 790 910 
Okeechobee Blvd. - W. of E. Rd. to E. of Folsom Rd. 1,640 5,800 7,440 
Okeechobee Blvd. - Australian Ave. to Tamarind Ave./Parker Ave. 1,270 1,270 
Old Boynton Rd. - over L.W.D.D. E-4 Canal 1,000 1,000 


(Continued) 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


$(000) 
DEPARTMENT: FIVE YEAR ROAD PROGRAM 
Approved Estimated Total 
FISCAL YEARS 2006 2007 2008 2009 2010 2011 6 Years 
EXPENDITURES 
Old Dixie Hwy. - Yamato Rd. to Linton Blvd. 520 530 3,000 4,050 
Old Dixie Hwy. - Park Ave. to Northlake Blvd. 1,030 3,720 4,750 
Orange Blvd. - Seminole Pratt Whitney Rd. to 140th Ave. N. 410 330 4,640 5,380 
Orange Blvd. - and Cocomut Blvd. 70 100 340 510 
P.G.A. Blvd. - Seminole Pratt Whitney Rd. to South Mecca Rd. 3,180 3,180 
P.G.A. Blvd. - South Mecca Rd. to E. of Bee Line Hwy. 6,350 5,300 5,470 11,260 19,130 47,510 
P.G.A. Blvd. - and Bee Line Hwy. 520 1,090 1,610 
Palmetto Park Rd. - W. of Powerline Rd. to W. of Military Tr. 560 560 
Palmetto Park Rd. - W. of Military Tr. To 1-95 520 3,940 4,460 
Pathway Program - Countywide 1,700 1,700 1,700 1,700 1,700 1,700 10,200 
Prosperity Farms Rd. - Cabana Colony Drainage Canal 1,000 1,000 
Recording Fees 20 20 20 20 20 20 120 
Reserve Impact Fee - Area "1" 2,000 2,000 14,000 6,000 6,000 30,000 
Reserve-Impact Fee - Area "2" 9,000 6,000 2,000 17,000 
Reserve Impact Fee - Area "5" 5,000 5,000 4,000 4,000 4,000 22,000 
Reserve-Beautification - Countywide 1,900 2,000 2,100 2,300 2,500 10,800 
Reserve-District Improvements - Countywide 7,000 7,000 7,000 7,000 7,000 35,000 
Reserve-Impact Fee Areas - Countywide 1,000 1,000 1,000 1,000 1,000 5,000 
Reserve-Irrigation - Unincorporated Area, O.T.LS. Program 1,500 1,500 1,500 1,500 6,000 
Reserve-Plans/Align. - Countywide 1,500 1,500 1,500 1,500 1,500 7,500 
Reserve-R/W - Countywide 1,500 1,500 1,500 1,500 1,500 7,500 
Reserve-Street Lighting - Countywide 1,400 1,500 1,600 1,600 1,600 1,600 9,300 
Reserve-Traffic Calming - Countywide 50 50 50 50 50 50 300 
Reserve-Traffic Signals - Countywide 600 600 600 600 600 600 3,600 
Roebuck Rd. - S.R. 7 to Jog Rd. 100 1,060 1,160 
S.R. 7 - Persimmon Blvd. to Northlake Blvd. 39,390 39,390 
Seminole Pratt Whitney Rd. - SR 80 to S. of Okeechobee Blvd 7,870 7,870 
Seminole Pratt Whitney Rd. - S of Okeechobee Blvd-N of Syc. 13,350 13,350 
Seminole Pratt Whimey Rd. - High School to Orange Blvd. 1,030 7,650 . 8,680 
Seminole Pratt Whitney Rd. - Orange Blvd. to Northlake Blvd. 7,100 7,100 
Seminole Pratt Whitney Rd. - Northlake Blvd. to P.G.A. Blvd. 7,740 7,740 
Seminole Pratt Whitney Rd. - P.G.A. Blvd. to Bee Line Hwy. 6,300 18,040 24,340 
Silver Beach Rd. - E. of Congress Ave. to Old Dixie Hwy. 500 2,440 2,940 
Transfer to Mass Transit - Countywide 500 500 500 500 500 2,500 
(Continued) 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


$(000) 

DEPARTMENT: FIVE YEAR ROAD PROGRAM 

Approved Estimated Total 
FISCAL YEARS 2006 2007 2008 2009 2010 2011 6 Years 
EXPENDITURES 
Transfer to Rd. Maintenance - Countywide 2,000 2,000 2,000 2,000 2,000 10,000 
Woolbright Rd. - Hagen Ranch Rd. to W. of Jog Rd. 1,500 1,500 
Woolbright Rd. - Corporate Dr. to Seacrest Blvd. 560 560 
Yamato Rd. - W. of Cain Blvd. to W. of S.R. 7 2,120 2,120 
TOTAL APPROPRIATIONS $131,460 $123,490 $103,630 $100,390 $79,250 $36,850 $575,070 


= E E M M M 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: 10th Ave North-Congress Ave to I 95 


Description: 1.4 Mile, 6 Lane 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total 
Element Prior FY's Current Request FY 2011 


Design 
Acquisition 
Construction 
Other 


0 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Cate Prior FY's Current Request 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
Ist Year Ongoing 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: 45th Street - Jog Road to Haverhill 


Description: 1.5 Miles, 4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


Design Comp Plan Element 


Acquisition 
Construction 


Other Policy 1.4-a 


Policy 1.4-b 
pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request 


Impact Fees 
Grants ' 
Operating 
Bonds 
Other 


Total o 11,250 O 12,686 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: 60th Street-Royal Palm Beach Blvd to Persimmon Blvd N Ext 


Description: 0.8 Miles, 3 Lanes 


Cost Projections 


Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY 2010 FY 2011 


Element Prior FY's Current 
Design 

Acquisition 

Construction 

Other 


Total 


Funding Projections 


Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 


Catego Prior FY's Current 
Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Request 


Request 


Beyond 
FY 2011 


Beyond 
FY 2011 


Total 


Total 


ME AA MATO EA A E EA O EE 
E AN A E 


Comprehensive Plan 


In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


TA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Alt A1A (SR 811)-South of Frederick Small Rd to Tony Penna Drive 


Description: 3.0 Miles, 6 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 

Design Comp Plan Element 
Acquisition 
Construction 

Policy 1.4-a 

Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total Positions 


E ra 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Alt ALA (SR 811)-Toney Penna Drive to Center Street 


Description: 1.4 Miles, 6 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 

Design Comp Plan Element 
Acquisition 
Construction 
Other EPA ES lA | Policyi4a 

Policy 1.4-b 

Special 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees PTE AA) a AAA ac A 
Grants NAO ll 
Operating 

Bonds 

Other 


Total Positions 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Australian Ave-Blue Heron to Old Dixie Hw 


Description: Alignment Feasibility Study 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total Managed Growth Tier U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


PA 


Design 
Acquisition 
Construction 


Funding Projections 


Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 


Catego Prior FY's Current 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Request 


Beyond 


Total 


Comp Plan Element 

Policy Number 

Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


Sra 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Australian Ave/N of 1-95 to S of Okeechobee Blvd 


Description: 0.5 Miles, 6 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 

Design Comp Plan Element 
Acquisition 
Construction 

Policy 1.4-a 

Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


9T-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Australian Ave-Banyan Blvd to 45th Street 


Description: 2.5 Miles, 6 Lanes 


Comprehensive Plan 


Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Managed Growth Tier 


Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 


Revitalization Overlay 
Design > 1,040| |Comp Plan Element 


Acquisition moa E 
Construction 5,000 
Other prea ow 


Policy 1.4-a 
Policy 1.4-b 
5,000 7,130 i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 10 1,030 0 1,090 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Bee Line Hwy & Indiantown Rd Intersection 


Description: Intersection Improvements (Signal) 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


Design 20| [Comp Plan Element 


20 

Acquisition [aaah a | ene AAA 

Construction re N lo CO TASA E A ing: 
Other ATAN O a Mn A a O ie ar ge 


Policy 1.4-b 


Total 0 0 0 0 0 0 0 520 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


8 A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Belvedere Road-East of Jog Road to Military Trail 


Description: 2.0 Miles, 6 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 700 
Acquisition | + | | 33% 
Construction | | | so | 4400 
Other AA A MA y oiy Laa 
Policy 1.4-b 
Total 4,400 8,490 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Boca Rio Road-Palmetto Park Road to Glades Road 


Description: 1.4 Miles, 4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 


Revitalization Overlay 
Design 300 200 500 


Acquisition AAA NAAA AE 
Construction Pe he E ESA TT AS E E ing: 
Other META OA a ds ies ee A A ll | 
Policy 1.4-b 
300 200 1,550 4,920 0 0 0 6,970 Special 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees A O OEA a) (CP IS) 
An E ENDE) AT 


Grants 
Operating 
Bonds 
Other 


Total 


07-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Boca Rio Road-SW 18th to Palmetto Park Road 


Description: 1.2 Miles, 4/5 Lanes 


Cost Projections 


Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 


Element Prior FY's Current Request 
Design 

Acquisition 

Construction 

Other 


Total 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 


Catego Prior FY's Current Request 
Gas Tax 

Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 


Beyond Total 


FY 2011 


0 


Beyond Total 


FY 2011 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


IT-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Cain Blvd & Glades Rd 


Description: Intersection Improvements 


Cost Projections 


Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 


Element Prior FY's Current 


Design 


Acquisition 
Construction 
Other 


Total 


Funding Projections 


Funding FY2005 FY2006 FY2007 FY 2008 FY 2009 


Categ Prior FY's Current 
Gas Tax 

Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 


Request 


Request 


Beyond Total 


FY 2011 


FY 2010 FY2011 Beyond Total 


FY 2011 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


TTA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Central Blvd-Indiantown Road to Longshore Drive 


Description: 1.1 Miles, 4/5 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 210| |Comp Plan Element 
Acquisition aes -— 400) Policy Number 
Construction OoOO Priority Ranking: 
Other Lo alo o ed Policy 1.4-a 
Policy 1.4-b 
4,000 4,700 


> 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 4,000 4,700 


ETA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Community Drive-Military Trail to Village Blvd 


Description: 0.5 Miles, 4/5 Lanes 


Cost Projections 


Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Element Prior FY's Current Request FY 2011 


Design 
Acquisition 
Construction 
Other 


Total 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Categ Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier U/S 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 
pecial 


Operating Cost Projections 
lst Year Ongoing 


PTA 


l i J j l i l 1 j | i ł j j l } l 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Computer Equipment 


Description: Staff support equipment for program 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition Ma a a A ee 
Construction 0 — aa iori ing: 
Other 750 Policy 1.4-a 


Policy 1.4-b 


750 180 180 180 180 180 180 180 180 2,190 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY2006 FY2007 FY2008 FY2009 FY 2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total Positions 


STA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Congress Ave-Hypoluxo Road to Lantana Road 


Description: 1.3 Miles, 6 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 500 600 1,100 


Acquisition 1) am |] enna | sn oe e a aal 
Construction SLs ee RE AE |) ing: 
Other [omen weer | ee one Le 
Policy 1.4-b 
910 800 1,370 0 7,650 0 0 10,730 pecial 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees S10]. 8001 19701. 1 760... de 10,730) 
Grants eh A A E e A ro | a le cta dl 
Operating 

Bonds 

Other 


Total 


97-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Congress Ave-Lantana Road to Melaleuca Lane 


Description: 1.4 Miles, 6 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current High Hazard Area Y/N 
Revitalization Overlay 
Design 400 450 Comp Plan Element 


Acquisition 100 Policy Number 

Construction Priority Ranking: 

Other Policy 1.4-a 
Policy 1.4-b 


Total 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 750 6,390 


Lt- 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Congress Ave-Northlake Blvd to SR 811 (Alt A1A 


Description: 0.7 Miles, 4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier _U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


Design 400 


400 
Acquisition HAS AA A a a ANO 
Construction AH E AE a 6,000) Roonty, Raniing: 
Other A O | tt 
Policy 1.4-b 
6,000 8,500 pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total Positions 


87-A 


j l ] i i 1 l j i i | i 1 l | j l 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: CR-880 Rehabilitation and Maintenance ; 


Description: In FY 2000/2001 Road and Bridge Division began a new series of rehabilitations on County Road 880 in order to maintain the integrity of 
the road. The work performed includes asphalt resurfacing, striping and sholder repair. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition aac | ana A o | Bane | Policy Number 
Construction 1412) 100) too| oo] 100f sooj soof 500] Priority Ranking: 
Other pa (eect ice tcs isa, lll li Policy 1.4-a 


Policy 1.4-b 


1,412 100 100 100 100 500 500 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 1,412 100 


6TA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Forest Hill Blvd-Wellington Trace to SR 80 


Description: 0.5 Miles, 6 Lanes 


Cost Projections 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 
Element Prior FY's Current Request FY 2011 


Design 


Acquisition 
Construction 
Other 


Total 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 
Categ Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Total Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Policy 1.4-a 
Policy 1.4-b 
Special 


Operating Cost Projections 
Total lst Year Ongoing 


OE-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Glades Rd-Jog Rd/Powerline Rd 


Description: Intersection Improvements 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Req FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


Design Comp Plan Element 


Acquisition ae A Policy Number 
Construction Priority Ranking: 

a aad Policy 1.4-a 

Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


TEA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Glades Restoration and Reconstruction 


Description: Proposed improvements from this program include the resurfacing of County Roads throughout the Glades area, including striping, 
replacement of old guardrail and installation of new guardrail as needed. Funding to reimburse the City of Belle Glade for Avenue E rehabilitation from 
SR 715 to SR 15 is included. Commitments of County Facilities in the Glades are also paid from this project. 


Comprehensive Plan 
Cost Projections ; In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 


Acquisition te I eee pe eee 
Construction jori ing: 
Mn a o a ee A A Y EA 


Policy 1.4-b 


800 800 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request 


Gas Tax 4,000 800 
Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 4,000 800 


TE-A 


Palm Beach County Capital Improvement Program 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Golf Road-Military Trail to Seacrest Blvd 


Description: Study/Design 


Cost Projections 


Spending FY 2005 FY 2006 FY2007 FY2008 FY2009 FY2010 FY 2011 


Element Prior FY's Current 
Design 

Acquisition 

Construction 

Other 


Funding Projections 


Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 
Request 


Prior FY's Current 


Request 


Beyond 
FY 2011 


Beyond 


Total 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


Positions 


EC-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Greenview Shores Blvd-South Shore Blvd to Wellington Trace 


Description: 1.5 Miles, 4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Acquisition 

Construction 

Other. Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
Ist Year Ongoing 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total Positions 


pea 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Hatton Hwy-Over H.G.W.C.D E-2 Canal 


Description: Bridge Replacement 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total Managed Growth Tier U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition LN Policy Number 

Construction Priority Ranking: 

Other | Policy 1.4-a 
Policy 1.4-b 
Special 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


SEA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Haverhill Road-LWDD L-19 Canal to Hypoluxo Road 


Description: 0.8 Mile, 2/4 Lanes 


Cost Projections 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Element Prior FY's Current Request FY 2011 


Design 


Acquisition 
Construction 


1,130 2,200 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Catego Prior FY's Current Request FY 2011 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 1,130 2,200 


Comprehensive Plan 

In Comp Plan Y/N 
Managed Growth Tier U/S 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


9€-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Haverhill Road-10th Ave North to Purdy Lane 


Description: 1.0 Mile, 5 Lanes 


Capital Project Proposal 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Req FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 
Special 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request 


Impact Fees ALAN a) 
Grants rr o lo e aS 
Operating LA 

Bonds 

Other 


Total 300 1,960 


LE-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Haverhill Road-Lantana Road to Melaleuca Lane 


Description: 1.2 Miles, 4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 

Design 
Acquisition 
Construction 
Other Policy 1.4-a 

Policy 1.4-b 
Total pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond lst Year Ongoing 
Catego Prior FY's Current Request 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


8£-A 


l] l j ] 4 1 | j } ] ] l l i } j ] 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Haverhill Rd/Melaeuca Ln to Lake Worth Rd 


Description: 0.8 Miles, 5 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 

Element Prior FY's Current Request High Hazard Area Y/N 
Revitalization Overlay 

Design Comp Plan Element 

Acquisition 

Construction 


Policy 1.4-a 
Policy 1.4-b 
pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Prior FY's Current Request 


6£-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Haverhill Road-Okeechobee Blvd to Community Drive 


Description: 1.0 Miles, 6 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


10] 270 280 
¡OIEA IO I OU RE ON AO A A ASAS 
Construction La AAA. NO MEA” A eo ee 
ETA Ry E SA AA AO [AO a lA 


Policy 1.4-b 


4,000 4,880 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees (a DA ABETO PRP ES RRE 
Grants A A AE Ae E A E 
Operating 

Bonds 

Other 


Total 


0y-A 


Palm Beach County Capital Improvement Program 
FY 2005 - FY 2010 ($ in 1,000) 
Capital Project Proposal 


Project Title: Haverhill Road-North of Caribbean to EPB-9 Canal 


Description: 0.5 Miles, 4 & 5 Lanes 


Cost Projections 


Comprehensive Plan 
In Comp Plan Y/N 


Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total Managed Growth Tier 


Element Prior FY's Current Request 


Design 
Acquisition 
Construction 
Other 


Total 


Funding Projections 


FY 2011 ‘| |High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 


Funding FY 2005 FY 2006 FY2007 FY 2008 FY2009 FY2010 FY 2011 Beyond Total lst Year Ongoing 


Catego Prior FY's Current Request 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


FY 2011 


IA 


Palm Beach County Capital Improvement Program 
FY 2005 - FY 2010 ($ in 1,000) 
Capital Project Proposal 


Project Title: Haverhill Road-EPB-9 Canal to Bee Line Hw 


Description: 1.3 Miles, 4 & 5 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 

Design 
Acquisition 
Construction 
Other re El Policy 1.4-a 

Policy 1.4-b 

Special 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY2006 FY2007 FY2008 FY2009 ` FY 2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


TA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Hypoluxo Road-West of Lyons to West of Hagen Ranch Road 


Description: 3.0 Miles, 4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier U/S 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 0| [Comp Plan Element 


Acquisition ae | Policy Number 

Construction Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 
Special 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


€£b-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Hypoluxo Road-Jog Road to Military Trail 


Description: 2.0 Miles, 6 Lanes 


Comprehensive Plan 

Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 

Design 375 375| [Comp Plan Element 
Acquisition Pr a a SE E HATO 
Construction als E A EA o E. O ing: 
Other MA As AA A aes 
Policy 1.4-b 
385 1,400 0 4,320 0 0 6,105 i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees 2 O ALA AE SA LALALA 
Grants META PEA PAE Ts Mail A 


Operating 
Bonds 


Other 


Total 385 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ( in 1,000) 


br-A 


Capital Project Proposal 


Project Title: Hypoluxo Road/High Ridge Road to Seacrest Blvd 


Description: Study/Design 


Cost Projections 


Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond 


Element Prior FY's Current 


Design 
Acquisition 
Construction 
Other 


Total 


Funding Projections 


FY 2011 


Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond 


Catego Prior FY's Current Request 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


FY 2011 


Comprehensive Plan 
In Comp Plan Y/N 
Total Managed Growth Tier U/S 

High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 

pecial 


Operating Cost Projections 
Total Ist Year Ongoing 


Positions 


St 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Indiantown Rd-Jupiter Farms Road to West of Florida's Turnpike 


Description: 1.6 Miles, 6 Lanes 


Cost Projections 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond 
Element Prior FY's Current Reg FY 2011 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 
Catego Prior FY's Current Request FY 2011 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Total Managed Growth Tier U/S 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
Total lst Year Ongoing 


9p-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Intersection Improvement Program Countywide 


Description: The Intersection Improvement Program provides both minor and major geometric improvements at intersections. These improvements 
are made to increase capacity and/or safety at intersections. Projects are designed and constructed both in-house and by contracted services. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N Y 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier  U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 2,400 50 100 100 100 100 100 100 100 3,150| [Comp Plan Element 


Acquisition 4.9001 200| 1,000) zoo) 200)  2oo| 200| 200  200| 7,300] [Policy Number 
Construction 6,900) 2s0| 2,000 oo) 6oo|  6oo| oo] 600] 600| 12,750| [Priority Ranking: 
Other 1,500) so] soo| 10o) woo)  10of woo] 100) 100|  2650|| Policy 1.4-a 

Policy 1.4-b 
Total 15,700 550 3,600 1,000 1,000 1,000 1,000 1,000 1,000 25,850 pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 
Category Prior FY's Current Request FY 2011 


Gas Tax 1,000 1,000 1,000 
Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 15,700 550 3,600 1,000 1,000 1,000 1,000 1,000 


Ly-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Intracoastal Crossings 


Description: Countywide Bridge Replacements 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 
Prior FY's Current Request 


Beyond 


Element FY 2011 


Design 
Acquisition 
Construction 


T a oe i TA 


0 7,000 1,000 10,000 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 
Prior FY's Current Request 


Beyond 


Catego FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 0 7,000 


Total 


22,000 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 
pecial 


Operating Cost Projections 
lst Year Ongoing 


8-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 


Project Title: Jog Road-Glades Road to Yamato Road 


Description: 1.7 Miles, 6 Lanes 


Cost Projections 


Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 


Element Prior FY's Current 


Design 


Acquisition 
Construction 


Funding Projections 


Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 


Catego Prior FY's Current 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Beyond 
FY 2011 


3,000 


Beyond 
Request 


Total 


3,340 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


U/S 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


6-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Jog Road-Yamato Road to Clint Moore Road 


Description: 1.0 Miles, 6 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total Managed Growth Tier 

Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 

Revitalization Overlay 
Design 
Acquisition 
Construction 
Other Mor is O A Boley Lea 

Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Gas Tax 


Impact Fees LS A A o MN A El, AR 
Grants E CMA AS E AN E MEA SA 
Operating 

Bonds 

Other 


Total 


OS-A 


| i l l i i | i | i i 4 i i i j i 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Jog Road-Roebuck Road to 45th Street 


Description: 2.4 Miles, 4/6 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 


Revitalization Overlay 
Design 1,300 1,300 


Acquisition 676| e e a N O 0% 
Construction E e | | | | | | 1750 Prior ing: 
Other Pe ee | eee 


Policy 1.4-b 


1,976 1,000 17,510 0 0 0 0 O 20,486 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total - 1,976 1,000 17,510 Positions 


IS-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Jog Rd/Donald Ross Rd-Hood Road to 64th Drive North 


Description: 1.8 Mile, 2 Lanes & 4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 195 400 595| [Comp Plan Element 


Acquisition TT a) al ano a doo Eto lo ems o LLO TAN 
Construction ENDE DEV HO AA NEO E A OE O An 
Other as A A a A JE AA BA OLO 


Policy 1.4-b 


Total 695 1,000 0 4,240 0 0 0 5,935 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Gas Tax 

Impact Fees NR a a ll e la e aS 
Grants ie POSTA ES Sie 
Operating 

Bonds 

Other 


Total 695 


TSA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Jog Road-West Atlantic to South of Lake Ida Road 


Description: 0.8 Miles, 6 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Managed Growth Tier U/S 
Element Prior FY's Current Request High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition Policy Number 
Construction Priority Ranking: 
Other rae P| | Policy 1.4a 

Policy 1.4-b 
Total pecial 


Funding Projections Operating Cost Projections 
. Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY 2011 Beyond lst Year Ongoing 
Categ Prior FY's Current Request 


Gas Tax 

Impact Fees 246 
Grants 

Operating 

Bonds 

Other 


Total 246 Positions 


ESA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Lantana Road-Hi e Road to Redding Road 


Description: Study/Design 


Cost Projections 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 
Element Prior FY's Current Request FY 2011 


Design 


Acquisition 
Construction 
Other 


Total 0 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Catego Prior FY's Current Request FY 2011 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


pS-A 


i i l ; i i i i i i i i i 1 j 1 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Lawrence Rd/Boynton Beach Blvd to Gateway Blvd 


Description: 1.5 Miles, 5 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY 2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 


Revitalization Overlay 
Design 


Acquisition 

Construction 
Other Policy 1.4-a 
Policy 1.4-b 
Total 3,698 3,000 i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Gas Tax 

Impact Fees 3,698 
Grants 

Operating 

Bonds 

Other 


Total 3,698 3,000 


Ss 4 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Loxahatchee River Road-Bridge Over C-18 Canal 


Description: Bridge Replacement 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 1,610 1,610 


Acquisition ET EA RATOS TE A > AR 


ea 
Construction A A a AA ing: 
Other aun eee A AAN a AAA. ey ee 
Policy 1.4-b 
Total 1,610 1,200 0 0 0 0 0 0 0 2,810 pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Gas Tax 1,610 1,200 
Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 1,610 1,200 


i i j | I l i i i i i i 1 l j | [l 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Lyons Road-Glades Road to Yamato Road 


Description: 1.8 Miles, 6 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


kae a A O Nebr 
P7820] | | | | | | d 7820) [Priority Ranking: 
A E E E E IES E RI E S oy a 
Policy 1.4-b 
777 8,233 i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total TT 


LS-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: Lyons Road-North of Forest Hill Blvd to South of SR 80 


Description: 1.0 Miles, 2 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition A AN Al — a ia el: o + [+ 7) 
Construction E MA dos ls e AE ing: 
> E 7 AA e tal o (eee 
Policy 1.4-b 
2,040 3,100 pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current FY 2011 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 2,040 3,100 


8S-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Lyons Road-West Atlantic to South of Boynton Beach Blvd 


Description: 3.2 Miles, 2 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition Policy Number 
Construction Priority Ranking: 
Other Policy 1.4-a 

Policy 1.4-b 
Total pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current Request FY 2011 


6S-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Melaleuca Lane-Jog Road to Haverhill Road 


Description: 1.5 Miles, 4 & 5 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 230 230} |Comp Plan Element 


Acquisition TORT ne a ee mee en Boney tummies 


Construction ds) EN ADO AE E, ALN TT DL E erase 
Other E A eee ea 


Policy 1.4-b 


1,566 2,500 0 0 0 0 0 4,066 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 1,566 2,500 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Northlake Blvd & SR 7 


Description: Intersection Improvements 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Construction 


Other Policy 1.4-a 


Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Prior FY's Current Request 


19-4 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Northlake Blvd-Seminole Pratt to Coconut Blvd 


Description: 3.4 Miles, 4/6 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 722 188 Comp Plan Element 


Acquisition pan ae eo ASA Policy Number 
Construction e AE | > E a Priority Ranking: 
Other Pa a Policy 1.4-a 


Policy 1.4-b 


489 5,770 12,181 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 489 5,770 12,181 Positions 


TIA 


: TA TY TZ ZA ZO == >= j l i j i i ) ) [| =m 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Okeechobee Blvd-W of E. Rd to East of Folsom 


Description: 1.3 Miles, 4/6 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
f Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY 2010 FY2011 Beyond Total Managed Growth Tier U/S 

Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 

Revitalization Overlay 
Design Comp Plan Element 
Acquisition Policy Number 
Construction Priority Ranking: 
Other lot icy 1a 

Policy 1.4-b 

Total 0 pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Gas Tax 


Impact Fees io} 1200 [| eoj S800] [| (8650 
Grants AE AAA | Os sa, E 


Operating 
Bonds 
Other 


Total 


£9-H 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Okeechobee Blvd/Australian Ave to Tamarind/Parker 


Description: 0.2 Miles, 8 Lanes 


E Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


»9-A 


Palm Beach County Capital Improvement Program 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Okeechobee Blvd-E of Jog Road to E of Turnpike 


Description: 05 Miles, 8 Lanes 


Cost Projections 


Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 


Element Prior FY's Current 


Design 
Acquisition 
Construction 
Other 


Total 


Funding Projections 


Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 


Catego Prior FY's Current Request 


Gas Tax 
Impact Fees 
Grants: 
Operating 
Bonds 
Other 


Total 


Beyond 
FY 2011 


Beyond 


Total 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 
pecial 


Operating Cost Projections 
lst Year Ongoing 


S9-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Okeechobee Blvd-West of Clear Lake Bridge to Australian 


Description: 0.1 Miles, 8 Lanes 


Cost Projections 


Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY 2010 FY 2011 


Element Prior FY's Current 


Design 
Acquisition 
Construction 
Other 


Total 142 


Funding Projections 


Funding FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY 2011 


Category Prior FY's Current 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 142 


Request 


Request 


Beyond 
FY 2011 


Beyond 


Total 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier U/S 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 
pecial 


Operating Cost Projections 
lst Year Ongoing 


99-A 


l j | ] } l 1 j j j l! l j l J i i 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Okeechobee Blvd-West of SR 7 to East of Jog Road 


Description: 3.8 Miles, 8 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


Design Comp Plan Element 
Acquisition 


Policy 1.4-a 
Policy 1.4-b 
1,245 6,000 i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Gas Tax 


Impact Fees __1,245| 600) | ST To T _|__|__ | 725 
Grants AAA es re T 
Operating 

Bonds 

Other 


Total 1,245 6,000 


L9-4A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: Old Boynton Road over LWDD E-4 Canal 


Description: Bridge Replacement 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY 2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition 

Construction 

Other Policy 1.4-a 
Policy 1.4-b 

Total pecial 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


89-4 


] l ] i j | i i i i j } j } j } 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Old Dixie Hwy-Yamato Road to Linton Blvd 


Description: Study/Design, 3.0 Miles, 4/5 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 


Revitalization Overlay 
Design 252 750 


498 . 
Acquisition PTS so | | | | | 1os 
Construction LEE A. al 
Other | | [|| Policyi4a 
Policy 1.4-b 
Total 3,000 4,800 i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Gas Tax 

Impact Fees 252, as) sao sao) | | | 3000) | 4,800 
Grants A LA HER 2 L A 34 
Operating 

Bonds 

Other 


Total 


69-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Old Dixie Hwy-Park Ave to Northlake Blvd 


Description: 0.9 Miles, 4/5 Lanes 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond 
Element Prior FY's Current Request 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond 
Cate Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Total 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 

pecial 


Operating Cost Projections 
lst Year Ongoing 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 


OLA 


Capital Project Proposal 


Project Title: Orange Blvd/Seminole Pratt Whitney to 140th Ave N 


Description: Left Turn Lanes 


Cost Projections 


Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 


Element Prior FY's Current Request 


Design 
Acquisition 
Construction 
Other 


Funding Projections 


FY 2011 


Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 


Catego Prior FY's Current Request 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Total 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


IA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Orange Blvd & Coconut Blvd 


Description: Intersection Improvements 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier _ U/S 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


Design 10 Comp Plan Element 


40 
Acquisition A O a eo e 


Construction 


Other A o ts o EIA MO | Policy La 


Policy 1.4-b 


Total 10 70 100 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Gas Tax 

Impact Fees HO AE ES E O E AA NN 
Grants TOA CO A Tale AE PAM LE 
Operating 

Bonds 

Other 


Total 


TLA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: PGA Blvd-Seminole Pratt Whitney to South Mecca Road 3 Lanes 


Description: 1.1 Miles, 3 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request High Hazard Area Y/N 


Revitalization Overlay 


Design Comp Plan Element 


Acquisition 
Construction 


Other Policy 1.4-a 


Policy 1.4-b 
Total i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


ELA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: PGA Blvd-Seminole Pratt Whitney to South Mecca Road 6 Lanes 


Description: 1.1 Miles, 6 Lanes 


Cost Projections 
Spending FY 2005 FY 2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 
Element Prior FY's Current Request FY 2011 


Design 
Acquisition 
Construction 
Other 


Total 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 
Categ Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Total Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
Total Ist Year Ongoing 


PLA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: PGA Blvd. and Bee Line Hwy. 


Description: Intersection Improvements 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 


Design 520| |Comp Plan Element 


520 
Acquisition o eh AH a 
Construction IR: TEA. A E: A PA 
Other Policy 1.4-a 
Policy 1.4-b 
Total Special 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Gas Tax 


Impact Fees | sap | 100 1 
Grants o eS Pe A 


Operating 
Bonds 
Other 


Total 


SLA 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: PGA Blvd. - South Mecca Road to East of Bee Line Hwy. (2004523) 


Description: Extension of PGA Blvd west of the Bee Line Highway (SR 710) to the Scripps site. Approximately 4.7 miles of new construction of a 2/6 
lane roadway with a grade crossing of the CSX railroad. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier U/S 

Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 

Revitalization Overlay 
Design 1,000 Comp Plan Element 
Acquisition O A EE O 7 OS E Policy Number 
Construction RE A E A A AO EA Priority Ranking: 
Other [EAS ee Policy 1.4-a 

Policy 1.4-b 
1,000 6,350 5,300 5,470 11,260 19,130 0 pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request 


Grants 
Operating 
Bonds 
Other 


Impact Fees | 1,000] 6,350] 5300  5470| 11/2601 19,130] | 48,510) 
ECETIA 5 ee S LEZA 


Total 1,000 6,350 5,300 5,470 11,260 19,130 


9L-A 
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Palm Beach County Capital Improvement Program 


FY 2005 - FY 2010 ($ in 1,000) 
Capital Project Proposal 


Project Title: Palmetto Park Road-W of Military to I 95 


Description: 1.0 Miles, 8 Lanes 


Cost Projections 


Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 


Element Prior FY's Current Request 
Design 

Acquisition 

Construction 

Other 


Funding Projections 


Funding FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY 2010 FY 2011 


Catego Prior FY's Current Request 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Beyond 
FY 2011 


Beyond 
FY 2011 


Comprehensive Plan ` 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Total 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 


Total lst Year Ongoing 


LL-A 


Palm Beach County Capital Improvement Program 
FY 2005 - FY 2010 ($ in 1,000) 
Capital Project Proposal 


Project Title: Palmetto Park Road-West of Powerline to W of Militar 


Description: 1.5 Miles, 8 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
| |Revitalization Overlay 


Design 870| |Comp Plan Element 


Acquisition MARA E SAA A A 
Construction CE PR MT A EE 


Other eS - Policy 1.4-a 
Policy 1.4-b 
Total 3,400 4,830 pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


8L-4 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Pathway Program 


Description: Develops a listing of requested pathways. Requests are divided into three catagories and prioritized. Elementary School pathways are 
highest priority with middle and high school following accordingly. Pathways to destinations, such as shopping centers, libraries, etc. are also considered. 


Funding for general maintenance is also included in program. 


Cost Projections 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 
Prior FY's Current Request 


Beyond Total 


Element FY 2011 


Design 633 255 255 255 255 255 255 2,673 


255 

Acquisition 26 E E A A AS O E 
Construction ___ 5,942 17,502 
Other ES ee, A O TE A ES ee 


1,700 


255 


6,601 1,700 1,700 1,700 1,700 1,700 1,700 1,700 20,201 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 


Beyond Total 


Catego Prior FY's Current Request FY 2011 


6,601 1,700 1,700 1,700 1,700 1,700 1,700 1,700 1,700} 20,201 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 6,601 1,700 1,700 1,700 1,700 1,700 1,700 1,700 1,700 20,201 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


6L-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Persimmon Blvd North Extension-110th Ave to 60th Street 


Description: 1.0 Mile, 2/4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total Managed Growth Tier U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition 

Construction 
Policy 1.4-a 
Policy 1.4-b 
Special 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Gas Tax 

Impact Fees CE) ae a, a: | llo 0 e lo 
Grants ME |S TAPRE MA 
Operating 

Bonds 

Other 


Total 


08-4 


Palm Beach County Capital Improvement Program 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Prosperity Farms Rd over Cabana Colony Drainage Canal 


Description: Bridge Replacement 


Cost Projections 

Spending FY 2005 
Element Prior FY's Current 
Design 
Acquisition 
Construction 
Other 


Total 


Funding Projections 


Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 


Catego Prior FY's Current Request 
Gas Tax 

Impact Fees 

Grants 

Operating 

Bonds 

Other 


Total 121 1,000 


FY 2006 FY2007 FY2008 FY2009 FY2010 FY 2011 


Beyond 
FY 2011 


Beyond 
FY 2011 


Total 


Total 


Comprehensive Plan 


Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


18-4 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Recording Fees 


Description: Provide funding for expenses incurred in Right of Way acquisitions for title searchs, deed recording and other related legal expenses 
required for the purchases of ROW. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N Y 
Spending FY 2005 FY 2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Managed Growth Tier Var 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition 48 Policy Number 

Construction Rare | Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Cate Prior FY's Current Request FY 2011 


784 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Roebuck Rd/SR 7 to Jog 


Description: 3.0 Miles, 2 Lanes 


Comprehensive Plan 
Cost Projections 


Spending FY 2005 FY2006 FY2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total 
Element Prior FY's Current Request FY 2011 


Design 

Acquisition 

Construction 

Other Policy 1.4-a 
Policy 1.4-b 
Special 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY2006 FY2007 FY2008 FY2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 100 1,060 


8-H 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: SR 7-Persimmon Blvd to Northlake l 


Description: 5.2 Miles, 2/4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total Managed Growth Tier 

Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 

Revitalization Overlay 
Design Comp Plan Element 
Acquisition EM CA ANT ASAS AO O ES 
Construction a AE ll IO ing: 
Other LAR E RE PAE a Poley ae 

Policy 1.4-b 
0 0 0 0 39,390 0 39,390 i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY2008 FY2009 FY 2010 FY2011 Beyond Total lst Year Ongoing 
Prior FY's Current Request FY 2011 


Grants 
Operating 
Bonds 
Other 


Impact Fees EA A IE. A al Ne 1]. ABRO 
o AE A ARS EL. AN 


Total 


p8-1 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: SR 7-Okeechobee Blvd to Northlake Blvd 


Description: Study 


; Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY2008 FY 2009 FY2010 FY 2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 


Revitalization Overlay 
Design 


Acquisition 

Construction A 

Other Policy 1.4-a 
Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 3,500 


S8-4 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Seminole Pratt Whitney-SR 80 to South of Okeechobee Blvd 


Description: 1.4 Miles, 4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier __U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 


Revitalization Overlay 
Design 890 890 


Acquisition E AA a a ape E A 
Construction EA O E a A A ing: 
MA E A e SA as Ve CIAO nr A 


Policy 1.4-b 


76 7,870 0 0 0 0 9,886 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Prior FY's Current Request FY 2011 


98-4 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Seminole Pratt Whitney-South of Okeechobee Blvd to Sycamore Drive 


Description: 2.8 Miles, 4 Lanes 


Comprehensive Plan 
In Comp Plan Y/N 

Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total 


Element Prior FY's Current Request FY 2011 


Acquisition 600} 1,000] 3,000; | | | T | | 4,600 

Construction rT _ | 10350) | | | {| | 10,350). 

Other fore A | Le eee 
Policy 1.4-b 

Total 2,082 1,000 13,350 16,432 i 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Catego: 


Gas Tax 


Impact Fees — _2,082| 100o) 13350 Ss | S| S| TCT | 16432 
Grants A A o li la ee Oe 
Operating A AA E AM UE al 
Bonds dl lo ll at 
Other A A el cl A 
Total 2,082 1,000 13,350 16,432 


L8-4 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Seminole Pratt Whitney-High School to Orange 


Description: 2.2 Miles, 4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition Policy Number 

Construction MAA AI Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Cate Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


88-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Seminole Pratt Whitney-North of Orange Blvd to Northlake Blvd 


Description: 2.2 Miles, 4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition Policy Number 
Construction Priority Ranking: 
Other Policy 1.4-a 
Policy 1.4-b 
Total 454 i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Categ Prior FY's Current Request 


Gas Tax 
Impact Fees 
Grants 


Lic! 

Operating NA 
mere 

9,054 


2 


Bonds 
Other 


Total 454 1,500 H Positions 


68-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Seminole Pratt Whitney-Northlake Blvd to PGA Blyd 


Description: 2.3 Miles, 6 Lanes 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond 
Element Prior FY's Current Request “FY 2011 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 
Category Prior FY's Current Request FY 2011 ` 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Total 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


06-4 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Seminole Pratt Whitney-PGA Blvd to Bee Line Hwy 


Description: 4.5 Miles, 4 Lanes & 2/4 Lanes 


Cost Projections 


Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond 
Element Prior FY's Current Request FY 2011 


Design 
Acquisition 
Construction 
Other 


Total 1,000 6,300 18,040 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond 
Catego Prior FY's Current Request 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 1,000 6,300 18,040 


Comprehensive Plan 
In Comp Plan Y/N 
Total Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 
pecial 


Operating Cost Projections 
Total lst Year Ongoing 


16-A 


Palm Beach County Capital Improvement Program 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Seminole Pratt Whitney-100th Lane North to PGA Blvd 


Description: 0.9 Miles, 2 & 3 Lanes 


Cost Projections 


Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 


Element Prior FY's Current Request 


Design 
Acquisition 
Construction 
Other 


Total 2,908 2,000 


Funding Projections 


FY 2011 


Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond 


Catego Prior FY's Current Request 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 2,908 2,000 


FY 2011 


Total 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 
Special 


Operating Cost Projections 
lst Year Ongoing 


T6 A 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Seminole Pratt Whitney-North of Sycamore Drive to High School 


Description: 0.4 Miles, 4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
, Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition Policy Number 
Construction Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 


356 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 1st Year Ongoing 
Category Prior FY's Current Request 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 356 


£6-A 


Palm Beach County Capital Improvement Program 
FY 2005 - FY 2010 ($ in 1,000) 
Capital Project Proposal 


Project Title: Silver Beach Road-East of Congress Ave to Old Dixie Hw 


Description: 0.9 Miles, 2 Lanes & 3 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


ic Tanai aa Re | ena ea. (iene emer tara] 
EA E AE | ES E e 
EMMA lc ala roo ee ee el Y O 


Policy 1.4-b 


500 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


6-4 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Street Li 


Description: The purpose of this program is to provide installation and maintenance of street lighting along Palm Beach County thoroughfare roadways 
and major intersections. This program is partially funded through the Utility Franchise Fee revenue collected by Palm Beach County. As the program 
has grown Gas Tax has provided an additional source of revenue and is budgeted through the Five Year Road Program. The Utility Franchise Fee is a 
fixed amount of $750,000 while Gas tax funding budgeted for this program continues to increase as operation and maintenance costs grow with each new 
project added to the program. District Commissioners are also funding installation and maintenance of neighborhood lights being paid for over 20 years 
from the Maintenance Fund. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total Managed Growth Tier 

Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 

Revitalization Overlay 
Design Comp Plan Element 
Acquisition caca Policy Number 
Construction Priority Ranking: 
Other Policy 1.4-a 

Policy 1.4-b 

Total 0 1,400 1,500 1,600 1,600 1,600 1,600 i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request 


1,500 1,600 1,600 1,600 1,600 1,600 16,900 
Grants-CCRT 
Oper/SL Maint 
Bonds 
Other 


Total 9,000 0 1,400 1,500 1,600 1,600 1,600 1,600 


S-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Traffic Calming 


Description: Provide funding for installation of traffic slowing devices such as speed humps, traffic islands, etc. in neighborhoods requesting and 
demonstrating a need for such safety measures on their streets. Funded in the Five Year Road Program by Gas Tax at a current level of $50,000 per 
year. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Cost Projections Na 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total 


Prior FY's Current Request FY 2011 


Element 


Design 

Acquisition só ro ¡A eames ROS. te. atrio (mr 

Construction 320 
jetty. a. ese 


Other AR ee ne ede eee AA Policy 1.4-a 
Policy 1.4-b 
Total 320 50 50 50 50 50 50 50 720 Special 


Funding Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Categ 


Gas Tax 
Impact Fees cias Pincel oracle acl ke ee le A 
Grants EPA ERA PEE A ESA AR Se AR SR 
Operating REV AAA AA PA A o EN A 
Bonds PANA RA EPT) AA EA O LA oe PEA A 


Other 


Total 


96-4 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Traffic Signals-Mast Arms 


Description: These funds are used to design and install traffic signals utilizing mast arm support structures in lieu of strain pole/span wire support 
system. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 


Revitalization Overlay 


Design 50 50 50 50 50 50 50 350 


Acquisition a A a en a 
Construction po To sso 550] SSO] S50 S50]  ssof S50|__3,850) 
Other KPEE a EE ES, eee” JOE: Es Ab de 
Policy 1.4-b 
Total 600 600 600 600 600 600 600 4,200 pecial 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Lo 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Woolbri en Ranch to West of Jog Road 


Description: 1.0 Miles, 4 Lanes 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond 
Element Prior FY's Current Request FY 2011 


Design 


Acquisition e eA (a | nn Decaf eee. | neers et Mine Ea 
Construction A de ao ase loc lo e AN 
Other [Al O 


1,827 4,800 1,500 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Catego Prior FY's Current Request FY 2011 


Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 1,827 4,800 1,500 0 0 0 0 0 0 8,127 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


86-4 
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Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Woolbright Road-Corporate Drive to Seacrest Blvd 


Description: Study/Design 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total Managed Growth Tier 

Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 

Revitalization Overlay 
Design Comp Plan Element 
Acquisition 
Construction 
Other Policy 1.4-a 

Policy 1.4-b 
pecial 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Impact Fees C E dl LL Ae 
Grants as. MEA e o | Gener ei 


Operating 
Bonds 


Other 


Total 


66-A 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Yamato Rd/W of Cain Blvd to W of SR 7 


Description: 0.5 Miles, 4 Lanes 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition 

Construction 
Other A ea ee Sr 
Policy 1.4-b 
Total i 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Req FY 2011 


Gas Tax 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


CAPITAL IMPROVEMENT 
PROGRAM 


MSTU Street & Drainage Program 


*Street Maintenance 
*Neighborhood Drainage 


FISCAL YEARS 2006 - 2011 


AS Board of County Commissioners 
ec MSTU Street & Drainage 


MARTIN COUNTY 


DI 


N 


6 
MSTU 
Unincorporated MSTU 
Improvement Dist B 
Fund (ahal 
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BROWARD COUNTY = 


| - 7 = Commission Districts 
A = New Funded Project (see next page) 


MAP LEGEND 


G-01 


FY 2006 Approved Funding 


Projects 


MSTU District C 
A. El Paso Drive and Pancho Way $93,000 


Total $93,000 


G-02 


£0-9 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


$(000) 
DEPARTMENT: MSTU Street £ Drainage Program 
Approved Estimated Total 

FISCAL YEARS 2006 2007 2008 2009 2010 2011 6 Years 
FUNDING SOURCES 
SPECIAL ASSESSMENTS 93 $93 
BUDGETED REVENUES $93 $0 $0 $0 $0 $0 $93 

E E Ea I aS I E 
EXPENDITURES 
El Paso Drive and Pancho Way 93 $93 
TOTAL EXPENDITURES $93 $0 $0 $0 $0 $0 $93 
CARRYOVER TO NEXT YEAR 
TOTAL APPROPRIATIONS $93 $0 $0 $0 $0 $0 $93 


MSTU Street & Drainage Program 
Summary of Capital Projects 
By Funding Source 
Fiscal Year 2006 Budget 
$ (000) 


The Municipal Special Taxing Unit Program for Street and Drainage Improvements provides funding for improvements reque 
by groups of property owners. Property owners may choose to pay their share over a 20 year period with interest as part of as] 
assessment. 


Special Total 
Project Description Assessment Budget 
El Paso Drive and Pancho Way $93 $93 
Total MSTU ~ w ~ 
Total Appropriations ~ 3 ~ 3 
Special Total 
Fund Funding Recap Assessment Budget 
3508 MSTU District C $93 $93 
Total MSTU $93 — $93. 
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PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 


COEN ARE 
PO lo 
BOOST Ta APTA 
ae 
EE 


[itle El Paso Drive and Pancho Wa 
Description: Paving and drainage improvements for El Paso Drive and Panco Way. 


© 


2010 
2011 
$93,000 


a: * 
ZOUE o a] 
E E 


Description 


Amount 


Description 


Ei 


Description 


2006 


Title 
Description 


Description 
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CAPITAL IMPROVEMENT 
PROGRAM 


Department of Airports 


*Palm Beach International 
*North County 
“Lantana 
*Pahokee 


FISCAL YEARS 2006 - 2011 


SR Board of County Commissioners 
QU Department of Airports 
ORD 
MARTIN COUNTY 


- = -— a e m 


Lake Worth Inlet 


ORS 


ATLANTIC OCEAN 


LAKE OKEECHOBEE 


BROWARD COUNTY ~ 


1 - 7 = Commission Districts ti 
A - D = New Funded Projects (see next page) ORTH 


MAP LEGEND 


H-01 


FY 2006 Approved Funding 


Projects 


North County Airport 

Golfview Environmental Assessment 
Palm Beach International Airport 
Pahokee Airport 


H-02 


Amount 


$5,875,000 
250,000 
16,043,751 
30,000 


$22,198,751 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


£0-H 


$(000) 
DEPARTMENT: DEPARTMENT OF AIRPORTS 
Approved Estimated Total 
FISCAL YEARS 2006 2007 2008 2009 2010 2011 6 Years 
FUNDING SOURCES 
BONDS 51,000 51,000 
GRANTS 6,918 15,605 11,630 8,650 6,063 6,225 55,091 
AIRPORT REVENUES 14,281 15,110 17,320 6,625 12,412 6,575 72,323 
PFC REVENUES & OTHER 1,000 9,000 9,500 9,900 10,200 10,400 50,000 
BUDGETED REVENUES $22,199 $90,715 $38,450 $25,175 $28,675 $23,200 $228,414 
EXPENDITURES 
Airport Operations 24 24 
Cabin Air Control System 1,125 1,125 
Concourse A Expansion 19,300 19,300 
Concourse B Expansion 15,750 15,750 
Concourse D Expansion 17,000 17,000 
Construct 91/27r N.C. 4,450 4,450 
Design & Engineering Projects 2,406 2,400 2,500 2,500 2,600 2,700 15,106 
DOA Offices 4,701 4,701 
Equipment - Administration 603 603 
Equipment - Airside 169 169 
Equipment - Crash Fire Rescue 313 513 
Equipment - Maintenance 391 391 
Expand west commuter apron 2,400 2,400 
Golfview Apron 7,566 7,566 
Golfview Env. Assessment Project 250 250 
Golfview Infrastructure 6,000 6,000 
High Speed Exits RW 13/31 2,000 2,000 
High Speed Exits RW 9/27 2,200 2,200 
Land Acquisition w of R/W 9L 3,750 4,000 7,750 
N.C. Apron & Taxi lanes 1,875 1,875 
N.C. T-Hangars 1,875 1,875 
North County Land Acquisition 1,625 1,625 
l } j l J ) l J l| i l ) l y 


yO-H 


FISCAL YEARS 
EXPENDITURES 


North County Runway Extension 

P - C New Terminal 

P - Concourse C 

P - Expand General Aviation Apron 
P - Parking Garage 

P- Runway 13/31 Overlay 

Pahokee Rehab Project 

Part 150 Study 

PBIA Runway 9/27 EA 

Penthouse Dehumidification Project 
P-Environmental 

Permits & Fees 

P-Extend Rwy 9/27 

Project Inspections 
P-Soundproofing 

Rehab overnight parking 

Rehab Taxiway C 

Relocate North County Entrance Road 
Replace loading bridges 

Reposition Runway 13/31 

Security Checkpoint 

Terminal Improvements 

Testing & Misc. Engineering 


TOTAL APPROPRIATIONS 


APPROVED 
2006 


$4,100 
1,339 


30 


150 
600 
200 

30 


100 
2,543 


150 


50 
1,000 
100 


$22,199 


) d i 
(continued) 
PALM BEACH COUNTY 


CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


eT 


12,200 
1,189 
51,000 
3,360 


1,000 
6,000 
5,000 


1,000 


$90,715 


$(000) 


700 


6,000 


1,200 


$38,450 


ESTIMATED 


1,300 


$25,175 


i } i 
2010 2011 
9,000 
3,500 
1,400 - 1,500 
$28,675 $23,200 


Total 


6 Years 


$228,414 


Department of Airports 


Summary of Capital Projects 


By Funding Source 
Fiscal Year 2006 Budget 


$ (000) 


Airport capital projects will continue to focus on access and security. Efforts are directed toward reducing passengers 
boarding time while providing confidence in security measures. Expansions and other improvements will remain for a 
few years into the future. 


Project + 


A041 
A215 
A107 
A243 
A029 
A030 
A032 
A031 
A257 
A005 
A252 
A226 
A259 
A035 
A217 
A043 
A186 
A173 
A180 
A245 
A240 
A212 
A175 


Fund 


4110 
4111 
4113 


Description 


Airports Operations 

Cabin Air Control System 

Design & Engineering Projects 
DOA Offices 

Equipment - Airside 

Equipment - Administration 
Equipment - Crash Fire Rescue 
Equipment - Maintenance 
Golfview Env. Assessment Project 
North County Land Acquisition 
North County Runway Extension 
Pahokee Rehab Project 

PBIA Runway 9/27 EA 

P-C-New Terminal 

Penthouse Dehumidification Project 
P-Environmental 

Permits & Fees 

Project Inspections 
P-Soundproofing 

Relocate North County Entrance Road 
Security Checkpoint 

Terminal Improvements 

Testing & Misc. Engineering 


Total Airports 


Total Appropriations 


Funding Recap 


Airport Capital Projects 
Airport Improv & Development 
Noise Abatement & Mitigation 
Total 


Grants 


125 


1,225 


3,280 


2,288 


$6,918 


$6,918 


Grants 


$125 
4,505 
2,288 


$6,918 


H-05 


Airport 


Revenues 


$24 


2,406 
3,476 
169 
603 
513 
391 
250 
1,625 
820 
30 
150 
1,339 
600 
200 
30 
100 
255 
150 
50 
1,000 
100 


$14,281 


$14,281 


Airport 


Revenues 


$3,669 
10,357 
255 


$14,281 


Passenger 
Facility 
Chrgs & Othr 
Revenues 


1,000 


$1,000 
$1,000 


PFC Rev 


& Other 


$1,000 
0 
0 
$1,000 


Total 
Budget 


$24 
1,125 
2,406 
4,701 
169 
603 
513 
391 
250 
1,625 
4,100 
30 
150 
1,339 
600 
200 
30 
100 
2,543 
150 
50 
1,000 
100 


$22,199 
__ 822,199 


Total 
Budget 


$4,794 
14,862 
2,543 
$22,199 


da 


90-H 
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EY 20u0 “FY Zoi (Sm 1,004) ? 
Capital Project Proposal 


Project Title: Cabin Air Control System 


Description: To install a system that controls the cabin air for airplanes parked at the gate. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 
Acquisition Policy Number 


Construction AS ee | A Poni Ranking: 
Policy 1.4-a 
Policy 1.4-b 


1,345 1,250 1,125 


Funding Projections Operating Cost Projections 
Funding FY2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 2,395 0 1,125 0 0 0 0 0 0 3,720] [Positions 


L0-H 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Desi i ing Projects 


Description: This is for Design & Engineering services for all current DOA Construction Projects. 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Element Prior FY's Current Request FY 2011 


Construction 
Other 


Total 25,733 4,306 2,406 2,400 2,500 2,500 2,600 2,700 


Funding Projections 
Funding FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 100 2,406 2,400 2,500 2,500 2,600 2,700 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 
Policy 1.4-b 
pecial 


Operating Cost Projections 


1st Year 


Positions 


Ongoing 


80-H 
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i KY 2000 2 FY zuti ($ in 1,00v) l t l t i ) i 
Capital Project Proposal 


Project Title: DOA Offices 


Description: To construct a new office building for Department of Airports Administrative staff. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total | |Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Construction Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 
2,500 4,701 pecial 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Category Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


60-H 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Golfview Environmental Assessment Project 


Description: To prepare an Environmental assessment for the Golfview property to determine possible future uses for this property 


Cost Projections 


Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 


Element Prior FY's Current Request 


Funding Projections 


Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 


Categ Prior FY's Current Req 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 


Beyond 
FY 2011 


Beyond 


Comprehensive Plan 
In Comp Plan Y/N 
Total | |Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 
Policy 1.4-a 
Policy 1.4-b 
pecial 


Operating Cost Projections 
Total lst Year Ongoing 


250| |Positions 


j ) A A a noe. FO A E o 
' , B 2000! FY Zoli (S 114,000) > l i 
Capital Project Proposal 


Project Title: North County Land Acquisitions 


Description: To repay Land loan to Florida Department of Transportation. 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Element Prior FY's Current Request FY 2011 


Design 
Acquisition 
Construction 
Other 


Total 


Funding Projections 
Funding FY2005 FY2006 FY2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 

Impact Fees 

Grants 1,849 
Operating 585 
Bonds 

Other 291 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 


Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
Ist Year Ongoing 


Total 2125 1,625 1,625 5,975] |Positions 


ILI-H 


FY 2006 - FY 2011 (Sin 1,000) 
Capital Project Proposal 


Project Title: North County Runway Extension 


Description: To relocate & extend the runway at North County Airport to permit the extension of PGA Blvd. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY 2010 FY2011 Beyond Total ||Managed Growth Tier 
Element Prior FY's Current Req FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 
Acquisition Policy Number 


Construction Cr > psa ai a ¡o Priority Ranking: 


MEA A OA A o Sree ee A Policy 1.4-a 
Policy 1.4-b 
4,100 4,100 pecial 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 8,200] |Positions 


—_ ee > A . 
FY 2006 FY 2011 ($in 1,004) | l i } l ) 


Capital Project Proposal 


Project Title: Penthouse Dehumidification Project 


Description: To install system that will help dehumidify the Terminal at PBIA. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY 2010 FY 2011 Beyond Total ||Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 


Construction O ae Priority Ranking: 
Other Policy 1.4-a 
Policy 1.4-b 
pecial 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Prior FY's Current FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 950} |Positions 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: P-Soundproofing 


Description: To soundproof homes within the Airport Noise impacted area. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond Total Managed Growth Tier 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 
Acquisition A or a WLS, Seas Sears Ga) a 
Construction EA AA AM ca seer eee 


Other IE A O AA A A A E Ree 
Policy 1.4-b 
Total 10,711 3,054 2,543 pecial 


Funding Projections Operating Cost Projections 
Funding FY 2005 FY2006 FY2007 FY2008 FY2009 FY 2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


Total 12,765 1,000 2,543 16,308] |Positions 


pI-H 


¿Y 20002 FY zut1 (5 14,000) > y 
Capital Project Proposal 


j ) j l 3 


a o A w vu mmm 


Project Title: Terminal Improvements 


Description: To build out space in Airport Terminal into usable office space. 


Cost Projections 

Spending FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond 
Element Prior FY's Current Request FY 2011 
Design 
Acquisition 
Construction 


1,000 1,000 1,200 1,300 1,400 1,500 
Funding Projections 

Funding FY 2005 FY 2006 FY 2007 FY 2008 FY 2009 FY 2010 FY 2011 Beyond 
Category Prior FY's Current Request FY 2011 
Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
Other 


1,000 1,300 


A er E 

1,000] 1,200] 1,400) 1,500] | 
AA le E a 
EEE TL AO OE 


Total 600 1,000 1,000 1,200 1,300 1,400 1,500 0 


Total 


Total 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 
Policy Number 
Priority Ranking: 

Policy 1.4-a 
Policy 1.4-b 


Operating Cost Projections 
lst Year Ongoing 


PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 


2006 24,00 


2008 O es Ss Te 
IA 


o 


2011 MAA he ae 
$24,000 


Equipment - Airside 
cription: This project is for Airside equipment that includes installation of Fiber Optic Cable from the 
‘enue Control Bldg to Parking ticket dispensers. 


Equipment - Administration 
cription: This project is for purchase and maintenance of Administration equipment. 


¿quipment - Crash Fire Rescue 
icription: This project is for purchase and maintenance of Crash Fire Rescue equipment. 


Equipment - Maintenance 
scription: This project is for purchase and maintenance of Grounds Maintenance equipment. 


le Pahokee Rehabilitation Project 
scription: This project is for small rehabilitation projects located at the Glades Airport in Pahokee. 


H-15 


PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 - FY 2011 
SMALL PROJECT/ CAPITAL MAINTENANCE 


- PBIA Runway 9/27 Environmental Assessment 
“iption: Environmental Assessment of Runway 9/27 at PBIA to determine possible future adjustments 
Runway. 


tle PBIA-Environmental 
swseription: To pay for various Environmental evaluations of various projects. 


P-C- New Terminal 
:scription: This project is for terminal maintenance and other associated capital equipment that includes 
stallation of navigational signs to assist pilots in navigating taxiways & runways. 


2006 30,00 
2007 ¡CIP 
2009 E 


2011 al 
$30,000 


tle Permits & Fees 
:ription: To provide funds to pay for various local, county, and federal permits and fees associated 
ith various projects. 


o 


itle Project Inspections 
escription: To provide funds to pay for Inspections of various projects. 


$ Relocate North County Entrance Road 
escription: Project will relocate the entrance road to the North County Airport. 


PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 - FY 2011 


SMALL PROJECT/ CAPITAL MAINTENANCE 
Security Checkpoint 


cription: This project will expand the Security Checkpoints at PBIA airport. 


& Miscellaneous Engineering 


jects. 


$100,000 


CAPITAL IMPROVEMENT 
PROGRAM 


Water Utilities Department 


*Potable Water Distribution 
*Waste Water Treatment 
*Research & Development 


FISCAL YEARS 2006 - 2011 


ES Board of County Commissioners 
ae: Water Utilities Department 
TIA 
MARTIN COUNTY 
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1 - 7 = Commission Districts 
A - G = New Funded Projects (see next page) 


MAP LEGEND 


I-01 


FY 2006 Approved Funding 


Projects 
Century Village Reclaimed Water Facility 


Water Treatment Plant #8 - 10 MGD Plant Expansion 

Water Treatment Plant #3 - 5 MG Water Storage Tank 

Lake Region Water Treatment Plant - 10 MGD Design & Const. 

North Region Water Treatment Plant - 20 MGD Plant Design & Construction 
North Region Water Treatment Plant - 25 MGD Floridan Aquifer Wellfield Exp. 
Sludge Pelletization Facility 

Biotech Research Park Water & Wastewater Service 


QmmM HMO OW > 


Countywide Projects: 


ISS Program Development Costs 

Special Assessment Program 

System Wide Collection System Piping Rehabilitation 
System Wide Computer Upgrades 

System Wide Deep Injection Wells 

System Wide Land and Landscape Improvements 
System Wide New Collection System Piping 

System Wide Raw Water Main Improvements 

System Wide Reclaimed Water System Piping 

System Wide Security Upgrades 

System Wide Utility Acquisitions 

System Wide Wastewater Emergency Generators 
System Wide Wastewater Lift Station Improvements 
System Wide Wastewater Treatment Plant Improvements 
System Wide Water Main Transmission Improvements 
System Wide Water Treatment Plant Improvements 
System Wide Wellfield Rehab and Expansion 


Total 


1-02 


Amount 
$2,000,000 
8,200,000 
2,000,000 
17,000,000 
2,000,000 
2,000,000 
3,500,000 
2,000,000 


500,000 
6,000,000 
1,200,000 

250,000 
. 300,000 

250,000 
7,100,000 
1,000,000 
1,500,000 

250,000 
6,000,000 

250,000 
2,000,000 

750,000 

10,000,000 

750,000 


1,600,000 


$78,400,000 


£0-1 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
FISCAL YEARS 2006-2011 


$(000) 
DEPARTMENT: WATER UTILITIES 
Approved Estimated Total 
FISCAL YEARS 2006 2007 2008 2009 2010 2011 6 Years 
FUNDING SOURCES 
AD VALOREM 5,000 5,000 
GRANTS 4,000 4,000 8,000 
` USER FEES 69,400 61,300 58,050 41,550 33,050 33,500 296,850 
BUDGETED REVENUES $78,400 $65,300 $58,050 $41,550 $33,050 $33,500 $309,850 
EXPENDITURES 
Biotech Research Park Water & Wastewater 2,000 2,000 
Century Village Reclaimed Water Facility 2,000 2,000 
Green Cay (Winsberg Farms) Wetlands Phase II 1,000 1,000 
ISS Program Development Costs 500 350 350 350 350 350 2,250 
Lake Region Water Treatment Plant 17,000 14,500 14,500 7,500 53,500 
Northern Region Operations Center 250 250 
Northern Region Water Treatment Plant - 20 MGD 2,000 2,000 15,000 12,000 12,000 9,000 52,000 
Northern Region Water Treatment Plant - 25 MGD 2,000 2,000 2,000 2,000 2,000 2,000 12,000 
Sludge Pelletization Facility 3,500 4,500 8,000 
Special Assessment Program 6,000 6,000 6,000 6,000 6,000 6,000 36,000 
System Wide Collection System Piping Rehabilitation 1,200 1,200 1,200 1,200 1,200 1,200 7,200 
System Wide Computer Upgrades 250 250 250 250 250 250 1,500 
System Wide Deep Injection Wells 300 1,500 1,500 3,300 
System Wide Land and Landscaping Improvements 250 250 250 250 250 250 1,500 
System Wide New Collection System Piping 7,100 2,000 2,000 2,000 2,000 2,000 17,100 
System Wide Raw Water Main Improvement 1,000 1,000 1,000 1,000 1,000 1,000 6,000 
System Wide Reclaimed Water System Piping 1,500 1,500 1,500 1,500 1,500 1,500 9,000 
System Wide Security Upgrades 250 250 250 250 250 250 1,500 
System Wide Telemetry System Upgrades 1,000 1,000 2,000 
System Wide Utility Acquisitions 6,000 6,000 6,000 18,000 
System Wide Wastewater Emergency Generators 250 250 250 250 250 250 1,500 
System Wide Wastewater Lift Station Improvements 2,000 2,000 2,000 2,000 2,000 2,000 12,000 
System Wide Wastewater Treatment Plant Improvements 750 750 750 750 750 750 4,500 
System Wide Water Main Transmission Improvements 10,000 2,000 2,000 2,000 2,000 2,000 20,000 
System Wide Water Treatment Plant Improvements 750 750 750 750 750 750 4,500 
System Wide Wellfield Rehab and Expansion 1,600 1,250 500 500 500 500 4,850 
Water Treatment Plant #2 Vacuum Filter Project 2,200 2,200 
Water Treatment Plant #2,8,9 Improvements 8,000 8,000 
Water Treatment Plant #3 Water Storage Tank 2,000 2,000 
Water Treatment Plant #8 Plant Expansion 8,200 6,000 14,200 
TOTAL APPROPRIATIONS $78,400 $65,300 $58,050 $41,550 $33,050 $33,500 $309,850 


a ___ eee Tee M 


Water Utilities 
Summary of Capital Projects 
$ By Funding Source 
Fiscal Year 2006 Budget 
$ (000) 


/ith the recent slow down in the rate of population growth into the County, Water Utilities has been able to lower their capital requirements for 
expansion of water and sewer resources. The five year capital requirements are now planned for system wide improvements and scaled down 
¿Expansion to existing plants in the network. 


: Ad User Total 

Project Description Valorem Grants Fees Budget 
= Woor Biotech Research Park Water & Wastewater $2,000 $2,000 
Century Village Reclaimed Water Facility 2,000 2,000 
W006 ISS Program Development Costs 500 500 
W026 Lake Region Water Treatment Plant 5,000 4,000 8,000 17,000 
Gdl Northern Region Water Treatment Plant - 20 MGD 2,000 2,000 
Northern Region Water Treatment Plant - 25 MGD 2,000 2,000 
w006 Sludge Pelletization Facility 3,500 3,500 
W021 Special Assessment Program 6,000 6,000 
am System Wide Collection System Piping Rehabilitation 1,200 1,200 
W006 System Wide Computer Upgrades 250 250 
System Wide Deep Injection Wells 300 300 
W006 System Wide Land and Landscaping Improvements 250 250 
om W006 System Wide New Collection System Piping 7,100 7,100 
System Wide Raw Water Main Improvement 1,000 1,000 
w006 System Wide Reclaimed Water System Piping 1,500 1,500 
W006 System Wide Security Upgrades l 250 250 
— System Wide Utility Acquisitions 6,000 6,000 
W006 System Wide Wastewater Emergency Generators 250 250 
W006 System Wide Wastewater Lift Station Improvements 2,000 2,000 
W006 System Wide Wastewater Treatment Plant Improvements 750 750 
mm  Wwo06 System Wide Water Transmission Main Improvements 10,000 10,000 
W006 System Wide Water Treatment Plant Improvements 750 750 
W006 System Wide Wellfield Rehab and Expansion 1,600 1,600 
Water Treatment Plant #3 Water Storage Tank 2,000 2,000 
=  wo0e Water Treatment Plant #8 Plant Expansion 8,200 8,200 
Total Water Utilities $5,000 $4,000 $69,400 $78,400 

-= 
Ad User Total 

Fund Funding Recap Valorem Grants Fees Budget 
4011 Capital Improvements Fund $5,000 $4,000 $63,400 $72,400 
4013 Special Assessment Program Fund 6,000 6,000 
Td Total Water Utilities $5,000 $4,000 $69,400 $78,400 

= 


1-04 


S0-1 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Biotech Research Park Water and Wastewater Service 


Description: This project includes the design and construction of the water transmission and wastewater force mains to provide potable water and 
sanitary wastewater service to the new Biotech Research Park. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N x 
Spending FY 2005 FY2006 FY2007 FY2008 FY 2009 FY 2010 FY 2011 Beyond Total Managed Growth Tier U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element UTILITIES 


Acquisition Policy Number 
Construction Priority Ranking: 
Other IA EA Policy 1.4-a 
Policy 1.4-b 
Total 2,000 2,000 pecial | CONSIDERATION 


Funding Projections Operating Cost Projections 
Spending FY 2005 FY2006 FY2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds. 
User fees 


Total 2,000 2,000 0 0 0 0 0 0 4,000 


907] 


] ) l ] | 
Palm Beach County Capital Improvement Porra 
FY 2006 - FY 2011 ($ in 1,000) 

Capital Project Proposal 


Project Title: Century Villagė Reclaimed Water Facili 


Description: Design and construction of reclaimed water system to serve the Century Village Community. Provides a cost effective and environmentally 
safe way to use treated reclaimed water for irrigation purposes. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N Y 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total Managed Growth Tier U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element UTILITIES 


Acquisition | | | [Policy Number 
Construction Priority Ranking: 
Other | | Policy 1.4-a 
Policy 1.4-b 
pecial CONSIDERATION 


Funding Projections Operating Cost Projections 
Spending FY 2005 FY 2006 FY2007 FY 2008 FY2009 FY2010 FY 2011 Beyond Total Ist Year Ongoing 
Catego Prior FY's Current Req FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 

User fees 


Total 2,000 


LOI 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Green Cay (Winsberg Farms) Wetlands Phase II 


Description: Design and construction of large scale wetlands to recharge the groundwater by a process that uses secondary treated water. Provides a costs 
effective and environmentally safe alternative to deep well disposal of effluent waste. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier U/S 
Element Prior FY's Current FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


a ere te ¡FAR ee PORRAS Let lh ae ROU 
ee | O PO A A AOSTA l 
a A ETE [PAPES [DEBUTA CEDE EPS PE EA G a, 
Policy 1.4-b 
1,000 9,000 10,000 pecial CONSIDERATION 


Funding Projections Operating Cost Projections 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 

User fees 


Total 0 0 0 0 0 0 1,000 9,000 10,000 


80-1 


j ] 1 l 
Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Lake Region Water Treatment Plant - 10 MGD Plant Design and Construction 


Description: This project involves the design and construction of a state-of-the-art membrane treatment plant to replace the existing water treatment plants 
that have reached the end of their useful lives. Once completed, the plant will provide the residents of the Lake Region with potable drinking water of equal or 
higher quality than that produced at other WUD facilities. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N Y 
Spending FY2005 FY2006 FY2007 FY2008 FY2009 FY 2010 FY 2011 Beyond Total Managed Growth Tier U/S 
Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 
Revitalization Overlay 
Design 4,000 4,000 | |Comp Plan Element UTILITIES 


Acquisition 1,500 Mir re eo ee 1,500 | |Policy Number 
Construction 3,000 Priority Ranking: 
Other Ba ee Policy 1.4-a 
Policy 1.4-b 
Total 5,500 3,000 17,000 14,500 14,500 7,500 62,000 pecial | CONSIDERATION 


Funding Projections Operating Cost Projections 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 Beyond Total lst Year Ongoing 
Catego Prior FY's Current Request 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 

User fees 


Total 5,500 3,000 17,000 14,500 14,500 7,500 62,000 | |Positions 


60-1 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Northern Region Operations Center : 


Description: Design an operations center to serve the northern portion of the Department's Service area. As the Department's service area expands, a new 
facility will be needed to serve this area. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier __U/S 
Element Prior FY's Current Request High Hazard Area Y/N 
Revitalization Overlay 
Design Comp Plan Element 


Acquisition 
Construction ; 
Other Policy 1.4-a 
Policy 1.4-b 
Total pecial CONSIDERATION 


Funding Projections Operating Cost Projections 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY 2010 FY 2011 Beyond lst Year Ongoing 
Category Prior FY's Current Request FY 2011 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 

User fees 


Total 


01-1 


} Í 1 l 
Palm Beach County e Pogram : 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Northern Region Water Treatment Plant - 20 MGD Plant Design and Construction 


Description: This project involves the design and construction of a state of the art membrane water treatment plant to provide additional capacity. The raw water 
system and water distribution mains for the plants will be bid as separate projects. The additional capacity will enable the Department to meet increased demand for 
potable water resulting from anticipated continued growth in the northern portion of the Department's service area. This project is identified in the Master Plan and 
is included in the Comprehensive Plan. 


Comprehensive Plan 
In Comp Plan Y/N Y 
Managed Growth Tier U/S 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Cost Projections 
Spending FY 2005 FY2006 FY 2007 FY 2008 FY2009 FY 2010 FY 2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design 2,000 2,000 3,000 7,000 


Acquisition | __ vag ee) MONET ai el PS eee 
Construction [|_| ___| 10,000 [12,000] 12,000] 9,000[ 43,000 | 
Other a ae ee 


Policy 1.4-b 
Special CONSIDERATION 


Total 2,000 2,000 15,000 12,000 12,000 9,000 52,000 


Funding Projections 
Spending FY 2005 FY 2006 FY 2007 FY 2008 FY2009 FY2010 FY 20i1 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
Ist Year Ongoing 


Catego 


Ad Valorem 
Impact Fees po | 
Grants MIO 
Operating MA 
Bonds o 

are: 


User fees 


Total 2,000 0 


2,000 15,000 12,000 12,000 9,000 


52,000 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 (S in 1,000) 
Capital Project Proposal 


Project Title: Northern Region Water Treatment Plant - 25 MGD Floridan Aquifer Wellfield Expansion 

Description: This project includes additional equipment to provide 25 million gallons per day of wellfield capacity for the Northern Region Water 
Treatment Plant. The additional capacity will enable the Department to meet increased demand for potable water resulting from anticipated continued 
growth in the northern portion of the Department's service area. 


Comprehensive Plan 
Cost Projections In Comp Plan Y/N Y 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total Managed Growth Tier U/S 

Element Prior FY's Current Request FY 2011 High Hazard Area Y/N 

Revitalization Overlay 
Design 500 500 | [Comp Plan Element UTILITIES 
Acquisition LAA e e o a 
Construction | | 1soo| 2,000] 2000| 2,000] 2000] 2.000 | 11500| ing: 
Other eh 7 A A i Crd y o are 

Policy 1.4-b 

Total 0 2,000 2,000 2,000 2,000 2,000 2000 0 12,000 pecial | CONSIDERATION 


Funding Projections Operating Cost Projections 
Spending FY 2005 FY 2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total lst Year Ongoing 
Categ Prior FY's Current Request FY 2011 


Ad Valorem 

Impact Fees ie atte dr: A 
Grants WEE PE EA 
Operating AA || REE Ta A O 

Bonds EEN E AAA OO AA AE e e OE 
User fees | 2000] 2000] 2000] 2,000[ 2,000| 2000] | 12000] 


Total 2,000 2,000 2,000 2,000 2,000 2,000 O 12,000 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


j 1 i j ] 
Palm Beach County Capital Improvement Propran 


Project Title: Sludge Pelletization Facili 


Description: Design and construction of a faci 


means of disposing of the sludge. 


Cost Projections 

Spending FY 2005 
Element Prior FY's Current 
Design 
Acquisition 
Construction 
Other 


Funding Projections 
Spending FY 2005 
Catego Prior FY's Current 
Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 
User fees 


Total 0 


FY 2006 FY 2007 
Request 


3,500 4,500 


FY 2006 FY 2007 
Request 


3,500 4,500 


FY 2008 FY2009 FY2010 FY 2011 


FY 2008 FY2009 FY2010 FY 2011 


Beyond 
FY 2011 


Beyond 


Total 


Total 


lity to convert the sludge produced by the treatment process to fertilizer. This provides a cost effective 


Comprehensive Plan 
In Comp Plan Y/N Y 
Managed Growth Tier U/S 
High Hazard Area Y/N 
Revitalization Overlay 


Comp Plan Element UTILITIES 


Policy 1.4-a 
Policy 1.4-b 
pecial CONSIDERATION 


Operating Cost Projections 
lst Year Ongoing 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Water Treatment Plant #2 - Vacuum Filter Project 


Description: This project involves the purchase and installation of sludge handling equipment and dewatering facilities at Water Treatment Plant #2. The 
project is necessary to help meet increasing demand for potable water. 


Cost Projections 


Spending FY 2005 FY2006 FY 2007 FY 2008 FY 2009 FY2010 FY 2011 


Element Prior FY's Current 


Design 
Acquisition 
Construction 
Other 


Total 


Funding Projections 


Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 


Catego Prior FY's Current Request 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds ' 
User fees 


Total 


Beyond 
FY 2011 


Beyond 
FY 2011 


Comprehensive Plan 
In Comp Plan Y/N 
Total Managed Growth Tier __U/S 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Policy 1.4-a 
Policy 1.4-b 
pecial CONSIDERATION 


Operating Cost Projections 
lst Year Ongoing 


2,200 


pl 


j | i j | j ] i l j ] | j j ) l } l 
Palm Beach County Capital Improvement Program 


FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Water Treatment Plant #2, 8 and 9 Plant Improvements 


Description: This project includes additional equipment to increase the capacity and operating efficiency at Water Treatment Plants #2, 8 and 9. The 
additional capacity will enable the Department to meet increased demand for potable water resulting from anticipated continued growth in the 
Department's service area. This project is identified in the Master Plan and is included in the Comprehensive Plan. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Cost Projections 
Spending FY 2005 FY 2006 FY2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total 
Prior FY's Current FY 2011 


NG 
U/S 


Element 


Design UTILITIES 


Acquisition Te) Polley Number 
Construction pp | so [| 8,000 | [Priority Ranking: 
Other AAA ELE AAA ) abdligize 


Policy 1.4-b 
pecial CONSIDERATION 


Total 


Funding Projections 
Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Operating Cost Projections 
lst Year Ongoing 


Catego 


Ad Valorem 


Impact Fees LA A SE as los del 
Grants AAA AAA. Le e 
Operating MENS PP VS PROA AS ECO: VAS PAS AA 
Bonds A a a il er ee 

User fees [becia iie tate E eae Pe ae 


Total 


Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Water Treatment Plant #3 - 5 MG Water Storage Tank 


Description: This project involves the design and construction of a 5MG water storage tank at Water Treatment Plant #3. When completed the tanks will 
increase the production capacity of the plant by providing a place to store water that is produced during off hours for use during peak times. 


Cost Projections 


Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 


Element Prior FY's Current Req 


Design 


Acquisition 
Construction 
Other 


Total 


Funding Projections 


Spending FY 2005 FY2006 FY2007 FY2008 FY2009 FY2010 FY 2011 


Catego Prior FY's Current Request 


Ad Valorem 
Impact Fees 
Grants 
Operating 
Bonds 

User fees 


Total 


Beyond Total 
FY 2011 


Beyond Total 
FY 2011 


Comprehensive Plan 

In Comp Plan Y/N 2g 
Managed Growth Tier U/S 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element UTILITIES 
Policy Number 
Priority Ranking: 

Policy 1.4-a 

Policy 1.4-b 

pecial CONSIDERATION 


Operating Cost Projections 
1st Year Ongoing 


Positions 


911 


] ) l l 
Palm Beach County Capital Improvement Program 
FY 2006 - FY 2011 ($ in 1,000) 
Capital Project Proposal 


Project Title: Water Treatment Plant #8 - 10 MGD Plant Expansion 


Description: This project includes additional equipment to increase the capacity at Water Treatment Plant #8 by 10 million gallons per day. The 
additional capacity will enable the Department to meet increased demand for potable water resulting from anticipated continued growth in the northern 
portion of the Department's service area. This project is identified in the Master Plan and is included in the Comprehensive Plan. 


Comprehensive Plan 
In Comp Plan Y/N 
Managed Growth Tier 
High Hazard Area Y/N 
Revitalization Overlay 
Comp Plan Element 


Y 
U/S 


Cost Projections 
Spending FY 2005 FY 2006 FY 2007 FY2008 FY2009 FY2010 FY2011 Beyond Total 
Prior FY's Current Request FY 2011 


Element 


Design UTILITIES 


Acquisition WES 78-557 UI TO O RO PEO ES A os 
Construction 00] 6o00[ | | | | | 13,500] [Priority Ranking: 
Other wee tl de le ee LL E E Bele ee 

Policy 1.4-b 


Total 800 8,200 6,000 15,000 pecial CONSIDERATION 


Funding Projections 
Spending FY 2005 FY2006 FY2007 FY 2008 FY 2009 FY2010 FY2011 Beyond Total 
Prior FY's Current 


Operating Cost Projections 
lst Year Ongoing 


Categ 


Ad Valorem 


Impact Fees l vate OL) eee. is See, | | SEA 
Grants eck) ee te ee | al eee 
Operating A See ARO irreal dl EMS AE 
Bonds Ra Ba: es. a? Perera 3 She QUA 
User fees EPS EIA RES E E LEN 


Total 800 8,200 6,000 15,000 


PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 THRU FY 2011 

SMALL PROJECT/CAPITAL MAINTENANCE 

$750,00 


| Amount | 


itle: System Wide Water Treatment Plant Improvements 
escription: General improvements to the Department's existing water treatment plants, including 
:mewal & replacement, and additions of chemical feed, yard piping, and pumping etc. These 
roject funds are requested to enable the department to continue to provide a high level of wate 
eatment and comply with local, state and federal regulations. 


750,00 
750,00 


‘itle: System Wide Wellfield Rehab and Expansion 
lescription: This on-going project consists of 1) the testing, evaluating and rehabilitating the 2006 $1,600,000 
xisting production wells serving the water treatment facilities and 2) the construction of ne 2007 1,250,000 


ells. This program will ensure that the existing wells meet the design production capacity as the 2008 500,000 
verall water demand increases and the availability of new sites become more restricted. This 2009 500,00 


,000 
rogram will be a benefit in continuing to provide flows to meet peak demand and maintain current 2010 500,000 


ervice levels. 2011 500,00 


© 


$4,850,000 
‘itle: System Wide Raw Water Main Improvements 
description: This project will construct new raw water mains and replace existing ones as needed 2006 $1,000,000 
> provide raw water to the water treatment plants. This project is necessary because increased 2007 1,000,000 
emand for potable water require that additional wells be built to supply the raw water used in the 2008 1,000,000 


-eatment process. These raw water mains will move the raw water from the wells to the treatmen 2009 1,000,00 


lants. Older lines that are deteriorating with age will also be replace under this program. 2010 1,000,00 


ojo 


2011 1,000,00 


Total $6,000,00 


ojo 


2007 


Title: System Wide Water Main Transmission Improvements 
description: This project will modify, relocate, and replace water mains and facilities that conflict 
vith road construction, or are located in older developments. This project is being requested 
1ecause roadway occupancy permits require relocation of conflicting infrastructure when roadways 
re widened. Older lines that are deteriorating with age will also be replaced under this program. 


ojo 


$4,500,00 


000,000 


o|oj|ojo 


Title: System Wide Wastewater Treatment Plant Improvements 
description: General improvements to the Department's existing wastewater treatment plants, 
ncluding renewal & replacement, and additions of chemical feed, yard piping, and pumping etc. 
[hese project funds are requested to enable the department to continue to comply with local, state 
ind federal regulations. This replacement program and facility rehabilitation provides the 
idditional benefits of minimizing down-time and controlling maintenance costs. 


ojojojoj|ojoj¡o 


Title: System Wide Wastewater Lift Station Improvements 

Description: This project involves rehabilitation or replacement of various lift station components 
ncluding pumps, piping and odor control. These stations have either reached the end of their 
1seful lives or must be modified to meet the demands of continued growth and changes in flow 
characteristics. This replacement program and facility rehabilitation provides the additional 
xenefits of minimizing down-time and controlling maintenance costs. 


Total 


ojo 


© 


PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 THRU FY 2011 
SMALL PROJECT/CAPITAL MAINTENANCE 


Description: This project will construct wastewater mains and facilities that are needed to 
serve the Department's increasing service area. As new areas are developed, these lines will 
™ Jenable the Department to provide sanitary sewer service. 
= 
= |Title: System Wide Collection System Piping Rehabilitation 
Description: This project will modify, relocate, and replace wastewater mains and facilities 
that conflict with road construction, or are located in older developments. This project is 
[being requested because roadway occupancy permits require relocation of conflictin a 2008 | 1,200,000] 
infrastructure when roadways are widened. Older lines that are deteriorating with age will 2009 
also be replaced under this program. Additional benefits from this project include improved 
hydraulics and reduced line breaks. 1,200,000 
A 
Mp S a 
= |Description: This on-going project includes the purchase and maintenance of mobile and] 2006 | $250,000 
stationary emergency generators to allow for the continued operation of lift stations durin gf) 2007, al 325050001 
emergency situations and power outages. 
i 


2011 
Total 


250,00 
$1,500,000 


N 


Amount 
$300,00 
1,500,00 


Title: System Wide Deep Injection Wells Fiscal Year 


Description: This on-going project includes the expansion and rel 


habilitation of deep 


| Fiscal Year | 
re ADO ol 
sæ |injection wells used in the wastewater treatment disposal process. Older wells that have 2007 | 
deteriorated with age will also be replaced under this program. 1,500,00 
- 
ar A 


Title: System Wide Reclaimed Water System Piping Fiscal Year | Amount | 


Description: Expansion of the Department's reclaimed water system to meet expected 2006 $1,500,000 
increase in demand. 2007 1,500,000 
2008 1,500,000 


2009 1,500,000 
2010 1,500,000 
2011 1,500,000 


Total $9,000,000 


Fiscal Year 
2006 
2007 
2008 
2009 
2010 250,000 
2011 
Total 


Title: System Wide Security Upgrades 
Description: On-going upgrade of security at the Department's various 


o 


facilities. 


ojojo 


o 


PALM BEACH COUNTY CIP & CAPITAL BUDGET 
FY 2006 THRU FY 2011 
SMALL PROJECT/CAPITAL MAINTENANCE 


Title: System Wide Land and Landscaping Improvements 
Description: This on-going project provides for landscaping upgrades. This project will also 2006 $250,00 


enable the department to meet all County zoning code requirements for landscaping. o PE a [00 
project will also fund the acquisition of pipeline, well and lift station easements. 


Description: This on-going project is for the design and installation of various AA a 2 el 
telemetry network units for water, wastewater and support facilities. Telemetry enables thel 2007 | 1,000,000] 
Department to operate and monitor facilities from remote locations. This ability increases MA EA 
efficiency. 


2011 SHEET 
$2,000,00 


Description: This on-going project calls for the continued upgrading of computer system to 
improve the efficiency of operations and enhance service operability. Systems targeted 2007 | 250,000 
include water treatment automation, wastewater treatment automation, work orders, andi AO a. 250,000) 
communications. 


oejojojo 


o 


o 


o 


[=] 


Description: Costs of programming enhancements to various systems including Custome 
Information System, Development Tracking, and Capital Project Reporting. Also provides 
funding for the design and implementation of new systems as the need for them arises. 


Title: System Wide Utility Acquisitions Fiscal Year 
Description: On-going acquisitions of various utility systems. $6,000,00 


6,000,00 


Amount 
Description: This on-going project enables the Department to provide potable water service 
and or sanitary wastewater service to developed areas currently using wells and/or septic 
tanks. 
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